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FOREWORD 

This  report  contains  the  results  of  a  highway  needs  study  of  the  Federal-aid  primary  system  that 
was  conducted  for  us  during  1973  by  the  consulting  firm  of  Menasco,  McGuinn  and  Associates.     Construction 
needs  to  bring  the  primary  system  up  to  present  standards  were  estimated  on  a  section  by  section  basis 
based  upon  present  design  standards  and  average  bid  prices  for  1972.     Depending  upon  existing  conditions, 
improvements  on  each  section  of  highway  were  based  upon  complete  reconstruction,  major  widening  including 
surfacing,  or  resurfacing  only.     Proposed  construction  was  scheduled  for  five  year  increments  during  a 
twenty  year  period  from  1974  to  1994. 

As  indicated  in  this  report,   approximately  4,322  miles  of  rural   primary  highways  and  141   miles  of 
primary  extensions  in  incorporated  cities  will   require  some  type  of  construction  or  reconstruction  during 
the  next  twenty  years.     The  combined  total   of  both  municipal   and  rural   mileage  requiring  reconstruction 
amounts  to  approximately  85  percent  of  the  total   primary  mileage.     As  shown  in  the  Summary  Table  on  Page 
iii,  approximately  1,494  miles  of  primary  highway  are  scheduled  for  complete  reconstruction  during  the 
next  twenty  years  at  a  total   cost  of  $445,559,000.     Approximately  1,400  miles  of  primary  highways  are 
scheduled  for  major  widening  including  surfacing  at  a  total   estimated  cost  of  $177,908,000  and  1,426  miles 
are  scheduled  for  resurfacing  only  at  a  total   cost  of  $60,274,000.     The  total   estimated  cost  of  all  needed 
improvements  on  4,322  miles  of  rural   primary  highways  during  the  next  twenty  years  is  $683,741,000.     In 
addition  to  roadway  costs,  it  was  also  estimated  that  it  will   require  approximately  $66,277,000  to  either 
widen  or  replace  deficient  structures  on  the  rural   primary  system  during  the  same  period.     The  total   cost 
of  all  needed  improvements  on  the  rural   primary  system,  including  structures,  is  estimated  at  $750,018,000. 


The  cost  of  needed  improvements  on  the  urban  extensions  of  the  primary  system  through  incorporated 
cities  as  detailed  on  Page  iv,  is  estimated  at  $63,180,000.     Complete  reconstruction  would  be  required  on 
81  miles  at  an  approximate  cost  of  $41,431,000.     Major  widening  including  surfacing  on  28  miles  is  esti- 
mated to  cost  $7,581,000  and  resurfacing  of  32  miles  is  estimated  at  $3,304,000.     Major  structure  costs 
within  incorporated  cities  were  estimated  at  $10,864,000. 

The  results  of  this  study  indicate  there  are  approximately  4,462  miles  of  primary  highways  in  both 
rural   and  urban  areas  that  will   require  either  total   construction  or  reconstruction  within  the  next  twenty 
years  at  a  total   cost  of  approximately  $813,198,000  based  on  1972  construction  prices. 

Due  to  lack  of  financing,  our  construction  program  on  the  primary  system  has  not  been  adequate  to 
meet  total   needs  during  past  years  and  as  a  result,  a  backlog  of  needs  have  accumulated.     This  study 
indicates  that  if  finances  were  available,  improvements  on  approximately  2,952  miles  of  primary  highways 
should  be  implemented  immediately  at  an  estimated  cost  of  $681,991,000.     These  immediate  needs  on  the 
primary  system  amount  to  about  67  percent  of  the  mileage  requiring  improvement  and  84  percent  of  the 
total   estimated  cost. 

The  estimated  cost  and  type  of  improvement  for  each  section  of  highway  has  been  added  to  the  1973 
sufficiency  ratings  and  are  shown  on  sketch  maps  of  each  route.     Summaries  of  the  cost  estimates  for 
each  Federal -aid  route  are  included  with  the  route  details. 
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SUMMARY  ALL  RURAL   F.A.    PRIMARY  ROUTES 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntar«st      ♦lOOO 


TYPE  OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


No. 
L 

A 
N 
E 
S 


2 
W 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytan) 


NOW 


264,848 


1,095.9 


1,877 


2.3 


135,973 


263.9 


402,698 


1,362.1 


173,015 


1,366.9 


6,995 


154.7 


1-5 


2,012 


14.4 


11,155 


27.2 


13,167 


41.6 


1,923 


16.1 


17,638 


421.7 
50 


217 


3.7 


6-IO 


7,363 


19.8 


7,363 


19.8 


2,327 


17.2 


22,194 


544.2 


319 


6.0 


252 


TT 


11-15 


3,248 


8.1 


11,080 


31.6 


14,328 


39.7 


10,275 


242.9 


2.1 


809 


T7T 


16-20 


3,569 


21.7 


4,434 


9.5 


8,003 


31.2 


643 


0.7 


1,452 


36.5 


GRAND 
TOTAL 

273,677 


1,140.1 


1,877 


"Z7T 


170,005 
352.0 


445,559 


1,494.4 


177,908 
1,400.9 


58,554 


1,400.0 


~W? 


8.7 


1,278 


TTT 


SUB-TOTAL 
RESURFACING 


COST 


6,995 


17,905 


22,765 


11,157 


1,452 


MILES 


154.7 


426.0 


554.9 


254.3 


36.5 


60,274 


1,426.4 


TOTAL 
ROADWAY 


COST 


582,708 


32,995 


32,455 


25,485 


10,098 


MILES 


2,883.7 


483.7 


591.9 


294.0 


68.4 


683,741 


4,321.7 


STRUCTURES 


2    COST 


4    COST 


46,549 


1,757 


1,796 


33 


283 


14.520 


156 


396 


752 


35 


50,418 


15,859 


TOTAL  STRUCTURES  W/j  COST 


61 .069 


1,913 


2,192 


785 


318 


66,277 


GRAND   TOTAL 


COST 


643.777 


34,908 


34,647 


26,270 


10,416 


MILES 


2.883.7 


483.7 


591.9 


294.0 


68.4 


750,018 


4,321.7 
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SUMMARY  ALL  URBAN  F.A.    PRIMARY   ROUTES 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prictt  -    Cost    to  ntarett      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


No. 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


6,866 


16.2 


15,851 


19.1 


22,717 


35.3 


7,363 


27.4 


490 


3.7 


30 


0.3 


1-5 


2,486 


8.7 


12,001 


22.7 


14,487 


31.4 


218 


1.0 


898 


7.5 


0.1 


581 


4.2 


6-10 


976 


5.2 


751 


1.5 


1,727 


6.7 


105 


2.3 


153 


2.2 


11-15 


326 


1.4 


1,568 


3.4 


1,894 


4.8 


51 


56 


0.8 


16-20 


286 


1.7 


320 


0.7 


606 


2.4 


933 


10.5 


GRAND 
TOTAL 


10,940 


33.2 


30,491 


47.4 


41,431 


80.6 


7,581 


28.4 


2,477 


24.5 


0.1 


820 


7.5 


SUB-TOTAL 
RESURFACING 


COST 


520 


1,486 


258 


107 


933 


MILES 


4.0 


11.8 


4.5 


1.3 


10.5 


3,304 


32.1 


TOTAL 
ROADWAY 


COST 


30,600 


16,191 


1,985 


2,001 


1,539 


MILES 


66.7 


44.2 


11.2 


6.1 


12.9 


52,316 


141.1 


STRUCTURES 


COST 


898 


125 


1,385 


248 


COST 


6,716 


1,492 


0 


2,656 


8,208 


TOTAL  STRUCTURES 


COST 


7,614 


1,617 


1,385 


248 


10,864 


GRAND   TOTAL 


COST 


38,214 


17,808 


3,370 


2,249 


1,539 


MILES 


67.6 


44.2 


11.2 


6.1 


12.9 


63,180 


141.1 
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BEGINNING    MILE    FCST 

0.0 

2.6 

6.9 

13.9 

15.2 

16.9 

21.5 

25.4 

29.8 

31.8 

32.7 

33.3 

35.7 

44.2 

49.2 

56.1 

64.6 

71.5 

78.2 

BEGINNING    MILE    CCST 

LENGTH 

2.6 

4.  3 

6.9 

1.3 

1.6 

4.5 

3.9 

4.4 

2.0 

c.e 

0.5 

2.3 

8.5 

5.C 

6.6 

6.6 

6.  7 

6.6 

2.1 

LENGTH- 

YEAR    eolLT 

54 

49 

49 

U 

37 

34 

37 

38 

71 

u 

71 

35 

36 

36 

35 

38 

41 

37 

37 

YEAR    BUILT 

YEAR    IMPPCVEC 

55 

51 

51 

R 

38 

36 

70 

62 

71 

R 

71 

70 

61 

65 

39 

50 

43 

53 

53 

YEAR     IMPRQVEC 

SURFACE    WICTF 

24 

22 

22 

B 

20 

20 

24 

24 

68 

B 

68 

24 

24 

2C 

2C 

2C 

20 

22 

22 

SURFACE    V.ICTE 

BCACHV    HCTM 

30 

28 

28 

A 

24 

24 

25 

24 

68 

A 

68 

32 

24 

24 

24 

26 

24 

24 

24 

R0AC1.AY    hICTh 

SURFACE    TYPE 

PMS 

PMS 

PMS 

N 

RMS 

RMS 

RMS 

RMS 

PMS 

N 

PMS 

PMS 

RMS 

PMS 

RMS 

RMS 

RMS 

RMS 

RMS 

SURFACE     TYPE 

ADT 

1020 

1024 

13  80 

1998 

1555 

1772 

1967 

4398 

7328 

3528 

1376 

945 

935 

911 

769 

833 

918 

ACT 

DHV 

132 

133 

17S 

259 

202 

230 

255 

571 

879 

458 

179 

122 

121 

118 

99 

1C8 

1  19 

DHV 

SERVICE    VCLLME 

223 

338 

4C0 

365 

448 

275 

53C 

176C 

1720 

252 

312 

159 

425 

278 

234 

272 

225 

SERVICE    VHLLME 

FCUNCAT1CN    -    10 

4 

4 

3 

0 

0 

0 

0 

9 

9 

0 

0 

C 

0 

0 

0 

0 

0 

FCUNCATICN    -    10 

SURFACE    -    30 

18 

18 

15 

12 

9 

11 

9 

24 

25 

12 

12 

13 

8 

11 

13 

15 

11 

SURFACE    -    30 

DRAINAGE    -    1C 

9 

8 

8 

5 

3 

4 

3 

10 

10 

7 

7 

7 

4 

6 

7 

5 

6 

DRAINAGE    -     1C 

SAFETY    -    2C 

3 

2 

3 

2 

2 

3 

1 

4 

20 

1 

2 

3 

2 

5 

1 

1 

14 

SAFETY    -    2C 

CAPACITY    -    30 

24 

24 

23 

19 

23 

17 

23 

25 

22 

10 

21 

18 

26 

24 

24 

24 

22 

CAPACITY    -    30 

SUFFICIENCY    RATING 

58 

56 

52 

38 

37 

35 

36 

72 

86 

30 

42 

41 

4C 

46 

45 

45 

53 

SUFFICIENCY    RATING 

AOJLSTED    RATING 

57 

55 

49 

32 

33 

30 

30 

62 

78 

21 

39 

40 

39 

46 

46 

45 

53 

ADJUSTED    RAT  ing 

DEFICIENT    MILEAGE 

1.  10 

1.91 

3.34 

1.C2 

2.86 

2.55 

2.83 

.  57 

.07 

1.67 

4.95 

2.95 

4.12 

4.68 

3.71 

3.65 

l.CO 

DEFICIENT    MILEAGE 

PROPOSED    IMPROVEMENT 

2W 

2 

2W 

2 

2 

2 

2 

4 

Surf 

Surf 

Surf 

3 

2 

2W 

2W 

2W 

2W 

2W 

2 

PROPOSED    IMPROVEMENT 

COST   OF   ROADWAY    (000) 

403 

1728 

1170 

378 

572 

1548 

1312 

1495 

140 

56 

35 

1877 

1550 

939 

1296 

1544 

2671 

1240 

825 

COST    OF    ROADWAY    (000) 

COST   OF   STRUCTURES    (000) 

- 

217 

1545 

193 

181 

- 

- 

70 

- 

- 

- 

39 

253 

- 

210 

78 

39 

- 

COST    OF    STRUCTURES    (000) 

YEAR   OF    IMPROVEMENT 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

11-15 

11-15 

11-15 

1 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

YEAR    OF    IMPROVEMENT 

FAP     ROUTE    NO 
SHEET    1     OF    7 

-yscptm    Co 


BEGINNING    MILE 

FCST 

467.1 

LENGTh 

0.3 

YEAR    BUILT 

38 

YEAR    IMPRCVEC 

36 

SURFACE    WICTF 

40 

ROACkAY    kICTH 

40 

SURFACE    TYPE 

RMS 

?.>To 


BEGINNING  NILE  POST 

LENGTt- 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WICTF 

RCACkAY  kICTP 

SURFACE  TYPE 

AOT 

DFV 

SERVICE  VCLLME 

FOUNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACI TY  -  2C 

SUFFICIENCY  RATING 

AOJLSTEO  RATING 

DEFICIENT  MILEAOE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


BEGINNING  MLE  FCST 

LENGTh 

YEAR  BUILT 

YEAR  IMPPCVEC 

SURFACE  WICTF 

ROACkAY  kICTH 

SURFACE  TYPE 

AOT 

OHV 

SERVICE  VCLLME 

FCUNCAT ICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  BATING 

ADJLSTED  RATING 

CEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 

FAP    ROUTE    NO     I 
a    W    GLACIER    SPUR 
SHEET     2    OF     7 


BEGINNING  HI  LE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPFCVEC 

SURFACE  WICTF 

RCAChAY  hICTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLME 
FCUNDATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  20 
CAPACITY  -  30 
SUFFICIENCY  BATING 
ADJLSTEO  RATING 
CEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
YEAR  OF  IMPROVEMENT 


BEGINNING  PILE  PCST 

254.1  2 

54.5  ; 

54.5  2 

54.6  2 

56. C  . 

262.6 

263.1 

27  1  .0 

273.0 

276.4 

276.8 

279.2 

2EC.1 

291.7 

299.7 

LENGTH 

0.". 

C.l 

0.2 

1.1 

t.e 

C.2 

7.4 

7.C 

0.3 

C.3 

0.4 

0.8 

11.6 

6.0 

7.2 

YEAR  eiJILT 

55 

u 

55 

U 

67 

67 

65 

53 

60 

to 

56 

I 

54 

56 

57 

YEAR  IMPROVEC 

55 

p 

55 

R 

67 

67 

65 

66 

60 

60 

56 

R 

59 

59 

62 

SURFACE  klCTH 

24 

e 

42 

8 

4C 

40 

32 

32 

60 

6C 

tc 

8 

32 

32 

32 

RCACVAY  I.ICTF 

31 

A 

42 

A 

4C 

40 

32 

32 

60 

60 

6C 

A 

32 

32 

32 

SURFACE  TYPE 

PCS 

N 

PCS 

N 

PCS 

PCS 

PCS 

PCS 

PMS 

PCS 

PCS 

N 

FCS 

PMS 

PCS 

ADT 

2228 

3270 

153C 

125C 

1131 

1190 

i?9e 

2660 

2880 

1153 

907 

775 

CHV 

267 

392 

229 

ie7 

169 

178 

194 

4G3 

4C3 

149 

117 

100 

SERVICE  VCLLCE 

280 

817 

244 

296 

666 

503 

3440 

3440 

1  (20 

569 

599 

569 

FOUNCATKN  -  10 

5 

5 

8 

t 

1C 

4 

4 

3 

■a 

4 

3 

3 

SURFACE  -  30 

17 

17 

23 

23 

24 

17 

16 

13 

14 

19 

20 

19 

DRAINAGE  -  10 

10 

10 

1C 

1C 

1C 

10 

10 

10 

9 

10 

10 

1C 

SAFETY  -  2C 

2 

20 

7 

20 

5 

10 

0 

20 

2C 

9 

8 

15 

CAPACITY  -  3C 

16 

23 

It 

21 

2t 

25 

29 

28 

26 

26 

27 

27 

SUFFICIENCY  PaTING 

5C 

75 

64 

62 

75 

66 

59 

74 

72 

68 

68 

74 

ADJLSTED  RATING 

43 

68 

6C 

80 

73 

64 

56 

67 

65 

it 

68 

74 

DEFICIENT  MLEAOE 

.20 

.05 

2.45 

.C4 

l.o7 

2.40 

.  15 

.09 

.12 

3.  72 

2.56 

1.88 

PROPOSED  IMPROVEMENT 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

'SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

COST  OF  ROADWAY  (000) 

36 

7 

14 

77 

240 

7 

258 

271 

27 

27 

43 

73 

448 

309 

250 
162 

COST  OF  STRUCTURES  (000) 

325 

- 

- 

- 

- 

- 

- 

" 

~ 

" 

' 

" 

" 

YEAR  OF  IMPROVEMENT 

1-5 

1-5 

1-5 

1-5 

11-15 

11-15 

11-15 

1-5 

1-5 

1-5 

1-5 

1-5 

1-5 

1-5 

1-5 

NOW      11-15 


3EGINNING    MILE    FCST 

LENGTH 

YEAR    BUILT 

YEAR  improve: 

SURFACE  nICTH 

}QACV>AY    MOTH 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VCLLCE 

FC'JNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ACJLSTEC  RATING 

CEFICIENT  cllEAtf 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


FAP     ROUTE    NO     I 
8     E    GLACIER    SPUR 
SHEET     3    OF     7 


BEGINNING  HLE  PCST 

LENGTH 

YEAR  EUILT 

YEAR  IMPRCVEC 

SURFACE  MDTF 

ROAChAY  HCTh 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VOLLCE 

FCUNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  20 

CAPAC ITY  -  3C 

SUFFICIENCY  RATING 

AOJtSTEO  RATING 

DEFICIENT  PUEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


BEGINNING  MLE  PCST 

LENGTh 

YEAR  BUILT 

YEAR  IMPRCVEC 

SURFACE  WICTF 

RCACMY  hICTH 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLME 

FCUNDAT ICN  -  10 

SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  20 
CAPACITY  -  30 
SUFFICIENCY  SATING 
ADJISTEO  RATING 
CEFICIENT  KILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
143   COST  OF  STRUCTURES  (000) 
1-5   YEAR  OF  IMPROVEMENT 


FAP     ROUTE    NO 
SHEET    4    OF     7 


n 

n 

h 

h 

i! 


^\ 


BEGINNING  KILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WICTF 

ROADhAY  hICTF 

SURFACE  TYPE 

ADT 

DHV 

SERVICE    VOLUME 

FOUNCATICN    -    10 

SURFACE    -    3C 

DRAINACE    -    1C 

SAFETY    -    20 

CAPACITY    -    3C 

SUFFICIENCY    RATING 

AOJLSTED    RATING 

OEFICIENT    MILEAGE 

PROPOSED    IMPROVEMENT 

COST    OF    ROADWAY    (000) 

COST    OF    STRUCTURES    (000) 

YEAR    OF    IMPROVEMENT 


391.0 

2.8 

46 

54 

24 

31 

PMS 

2034 

264 

604 

5 

22 

10 

6 

23 

66 

60 

.96 

2W 
340 

39 
1-5 


393.8 

9.7 

38 

59 

24 

30 

RMS 

2C18 

262 

612 

5 

18 

10 

5 

24 

62 

56 

3.69 

2W 

1208 

565 

NOW 


403.5   404.0    408. 3X413 
0.5         4.2         5.0         0.5 


156 
NOW 


44 

56 

24 

29 

FMS 

1963 

255 

586 

6 

17 

10 

3 

23 

59 

53 

1.74 

.      2W 

523 

354 

NOW 


4C 
56 
24 
29 

PMS 
1623 

210 

586 

6 

16 

10 

3 

25 

60 

56 

2.03 

2W 

536 

360 

NOW 


49 

56 

32 

32 

PMS 

16C8 

209 

629 

5 

18 

10 

1 

25 

59 

55 

.24 

2W 

76 

112 

NOW 


414.0 

7.3 

56 

73 

32 

32 

BST 

1601 

208 

666 

10 

3C 

10 

10 

25 

65 

62 

1  .09 

SURF 

282 


2.5 
56 
73 
32 
32 

BST 
16CC 

2C8 

629 
6 
16 
1C 
5 
25 
62 
56 

.97 
2W 

305 


0.7 
68 
66 
4C 
4C 

PMS 
1754 

22e 

2ei 
9 
26 
1C 
16 
18 
61 
7t 

.15 

SURF 

25 


424 

C.l 


SURF 
3 


424.7 

4.3 

68 

66 

4C 

40 

PMS 

1819 

236 

261 

1C 

29 

10 

4 

17 

70 

65 

1.20 

SURF 

145 


36 

62 

28 

30 

RMS 

10C3 

120 

453 

5 

16 

10 

2 

26 

59 

58 

2.  14 

2W 

647 


25 

71 

22 

24 

RMS 

925 

12C 

224 

3 

16 

4 

1 

24 

50 

49 

2.34 

2 

1257 


NOW         NOW 


35 

71 

24 

24 

BST 

910 

118 

469 

3 

18 

6 

4 

26 

57 

57 

2.77 

2W 

867 

123 

NOW 


73 

73 

40 

40 

Pf  S 

1039 

135 

261 

10 

3C 

1C 

7 

23 

ec 

79 
1.47 

NONE 


2W 
237 
118 
NOW 


49 

49 

24 

26 

RMS 

1168 

151 

539 

3 

14 


55 

53 

1.41 

2W 
431 


63 

63 

32 

32 

PMS 

1149 

149 

672 

6 

21 

10 

5 

27 

69 

67 

2.79 

STRUCT 

192 
NOW 


53 
53 
24 
3C 

RMS 
1389 

160 

600 
2 
18 
1C 
20 
26 
76 
73 
1.18 
2W 

622 
79 


2 

47 

248 


67 
67 
40 
40 

PMS 

1150 

149 

234 

10 

27 

1C 

7 

20 

74 

72 

2.33 

SURF 

310 


67 
67 
40 
40 

PMS 
1061 

137 

247 
9 
26 
10 
20 
22 
87 
66 

.99 
SURF 

257 


NOW    11-15      6-10 


67 
67 
40 

40 

PMS 

1110 

149 

234 

8 

24 

10 

6 

20 

68 

66 

3.18 

SURF 

348 

155 

6-10 


2W 
252 


NOW 


NOW      6-10      6-10      6-10 


55  YEAR    BUILT 

55  YEAR     IMPPCVEC 

24  SURFACE    WICTF 
28  3CACI.AY    hICTH 

RfS  SURFACE    TYPE 

1181  ADT 

159  DHV 

51C  SERVICE    VCLLME 

0  FCUNCAT ICN   -    10 

13  SURFACE    -    30 

1C  DRAINAGE  -  10 

3  SAFETY  -  20 

25  CAPACITY  -  30 

51  SUFFICIENCY  RATING 

49  ADJUSTED  RAT  ING 

.74  DEFICIENT  MILEAGE 

2W  PROPOSED  IMPROVEMENT 

198  COST  OF  ROADWAY  (000) 

452  COST  OF  STRUCTURES  (000) 

NOW  YEAR  OF  IMPROVEMENT 

FAP     ROUTE    NO 
SHEET     5    OF     7 


BEGINNING  HIE  FCST 

LENGTH 

YEAR  eulLT 

YEAR  IMPRGVEC 

SURFACE  WICTH 

ROADMY  WIDTH 

SURfACE  TYPE 

AOT 

DHV 

SERVICE  VClLfE 

FCUNCATICN  -  10 

SURFACE  -  3C 

ORAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJUSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000 

YEAR  OF  IMPROVEMENT 


EGIMWNG  NUE  FCST 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVED 
SURFACE  WIDTH 
3CA0WAY  WIDTH 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLLME 
FCUNCAT ICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  30 
SUFFICIENCY  RATING 
ADJLSTED  RATING 
CEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
280  COST  OF  ROADWAY  (000) 
65  COST  OF  STRUCTURES  (000) 
6-10  YEAR  OF  IMPROVEMENT 


FAP     ROUTE     NO 
SHEET     6    OF     7 


! 


BEGINNING    MILE    POST            581.0 

590.3 

591.1    ! 

■197.2    l 

SOI. 7    i 

ill.  5 

611.9 

625.6 

626.1    i 

529.1    i 

531.7    ' 

638.0 

639.7 

612.5 

611.2 

615. C    i 

518.0 

6  56.3 

661.5 

BEGINNING    HIE    PCST 

LENGTH 
YEAR    eUILT 
YEAR    IMFRCVEO 
SURFACE    WIDTH 
ROADV.AY    WICTF 
SURFACE    TYPE 

9.3 

1.0 

5.7 

1.5 

9.7 

0.3 

13.6 

0.5 

3.2 

5.3 

3.2 

1.7 

2.7 

1.7 

C.7 

3.C 

8.2 

5.2 

5.6 

LENGTH 

57 
61 

32 

32 

PMS 

U 
R 

e 

A 
N 

58 
58 
32 
32 
PMS 

58 
58 
32 
32 
PMS 

60 
60 
32 
32 
PMS 

U 
R 
8 
A 

N 

70 
70 
10 
10 
PCS 

U 
R 
B 
A 
N 

13 
57 
21 
30 
RMS 

16 
50 
21 
32 
RfS 

52 
52 
21 

30 
RMS 

52 
52 

21 

30 

RMS 

52 
52 
21 
30 
RMS 

56 
61 
32 

32 
PCS 

U 
P 
B 
A 
N 

56 
61 
32 
32 

fcs 

61 
61 
32 

32 

PMS 

55 
62 
32 
32 
PMS 

55 
62 
32 
32 
FMS 

YEAR    BUILT 
YEAR    IKFRCVEC 
SURFACE    WICTF 
ROADWAY    WICTF 
SURFACE    TYPE 

AOT 
DHV 
SERVICE    VCLLME 

1211 

1311 

1372 

1373 

1202 

850 

710 

710 

770 

797 

819 

1011 

826 

802 

738 

ADT 

167 

220 

161 

161 

156 

110 

96 

96 

IOC 

IC3 

106 

136 

111 

lot 

99 

DHV 

56? 

618 

618 

72C 

281 

7 

21 

10 

8 

111 

o 

3C2 

2 

111 
2 

663 

0 

111 

0 

128 
2 

629 

7 

629 
6 

592 

8 

103 
8 

SERVICE    VCLUCE 
FCUNCATICN    -     1C 

FCUNCATICN  -    10 
SURFACE    -    30 
DRAINAGE    -    1C 

3 
15 
10 

7 

20 
10 
5 
25 
67 
62 
1.91 

SURF 
200 

6 

18 

10 

7 

26 

67 

61 

1.50 

SURF 

158 

6 
22 
1C 

15 

10 

2 

15 
9 
2 

16 
10 

2C 

16 
10 
20 

12 

10 
5 

11 
10 
11 

17 
1C 
2C 

2C 
10 
20 

21 

10 

6 

21 

10 
10 

SURFACE    -    30 
DRAINAGE    -    lC 
SAFETY    -    20 

• 

SAFETY    -    20                                          '" 
CAPACITY    -    3C                                    26 
SUFFICIENCY    RATING                       61 
ADJLSTEC    RATING                               61 
DEFICIENT    CILEACE                     3.35 
PROPOSED    IMPROVEMENT            SURF 
COST    OF    ROADWAY    (000)             326 
COST   OF    STRUCTURES    (0001     216 

SURF 
69 

27 

65 

66 

3.C2 

SURF 

340 

SURF 

ll 

22 

71 

69 

3.96 

SURF 

475 

2W 
167 

26 

53 

53 

1.52 

2W 

457 

39 

25 
53 
51 

2.52 
2 

1595 
78 

27 
75 
76 

.82 

2W 

457 

28 

71 

75 

.11 

2W 
214 

169 

26 
53 
51 
1.28 
2W 
373 

26 

63 

63 

.63 

SURF 
60 

SURF 

43 

1-5 

27 

61 

8C 

.57 

SURF 

106 

59 

1-5 

27 

83 

83 

1.10 

SURF 
285 

1-5 

27 

72 

72 

1.16 

SURF 

182 

79' 

l  -5 

26 

75 

76 

1.10 

SURF 

196 

l  -5 

CAPACITY    -    3C 
SUFMCIENCY    RATING 
ACJLSTED    RAT ING 
DEFICIENT    CILEAGE 
PROPOSED    IMPROVEMENT 
COST    OF    ROADWAY    (000) 
COST    OF    STRUCTURES    (000) 
YEAR    OF    IMPROVEMENT 

YEAR    OF    IMPROVEMENT 

6-10 

6-10 

6-10 

6-10 

6-10 

16-20 

16-20 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

1  -5 

FAP     ROUTE     NO 

I 

- 

7 

SHEET     7    OF    7 

RURAL   F.A.    PRIMARY  ROUTE  1 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricti  -    Cost   to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


CONSTRUCTION  SCHEDULE  (Ytart) 


GRAND 
TOTAL 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


f 


7  A 


I  I 


J 
1 


URBAN  F.A.    PRIMARY   ROUTE     1 


Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntartst      $1000 

TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Yta 

r.) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

M-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

678 

1,681 

47 

2,406 

MILES 

2.1 

4.8 

0.6 

7.5 

3 

COST 

MILES 

4 

COST 

1,653 

72 

1,725 

MILES 

2.1 

0.1 

2.2 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

2,331 

1,753 

47 

4,131 

MILES 

4.2 

4.9 

0.6 

9.7 

MAJOR 
WIDENING 

2 
W 

COST 

656 

656 

MILES 

2.1 

2.1 

RESURFACING 

2 

COST 

31 

193 

21 

II 

Zbb 

MILES 

0.7 

2.6 

0.6 

0.3 

4.2 

3 

COST 

7 

7 

MILES 

0.1 

0.1 

4 

COST 

139 

56 

195 

MILES 

2.0 

0.8 

2.8 

SUB -TOTAL 
RESURFACING 

?///, 

COST 

31 

200 

160 

56 

11 

458 

MILES 

0.7 

2.7 

2.6 

0.8 

0.3 

7.1 

TOTAL 
ROADWAY 

i 

COST 

3,018 

1,953 

160 

103 

11 

5,245 

MILES 

7.0 

7.6 

2.6 

1.4 

0.3 

18.9 

STRUCTURES 

2 

COST 

526 

248 

774 

4 

COST 

TOTAL  STRUCTURES 

§ 

COST 

526 

248 

774 

GRAND   TOTAL 

m 

COST 

3.544 

1.953 

160 

351 

11 

6.019 

MILES 

7.0 

7.6 

2.6 

1.4 

0.3 

18.9 

7  B 


BEGINNING  MLE  FCST 

708.7 

LENGTH 

0.7 

YEAR  6UILT 

57 

YEAR  IPPRCVED 

57 

SURFACE  MCTh 

28 

ROACWAY  UIDTi- 

28 

SURFACE  TYPE 

BST 

AOT 

877 

DHV 

105 

SERVICE  VCLL'CE 

872 

FCUNCATICN!  -  10 

0 

SURFACE  -  30 

10 

DRAINAGE  -  1C 

5 

SAFETY  -  20 

20 

CAPACITY  -  3C 

28 

SUFFICIENCY  RATING 

63 

ADJUSTED  RAT 1NG 

63 

DEFICIENT  CILEACE 

.27 

PROPOSED  IMPROVEMENT 

RESRF 

COST  OF  ROADWAY 

47 

COST  OF  STRUCTURE 

_ 

TIME  OF  IMPROVEMENT 

1-5 

FAP     ROUTE     NO     2 
SHEET      I'OF     3 


I 


1 


BEGINNING    MLE    FCST 

712.1 

712.3 

LENGTH 

0.2 

0.4 

YEAR    BUILT 

L 

72 

YEAR     IPPRCVEO 

R 

72 

SURFACE    UICTfc 

3 

44 

ROAChAY    MDTF 

A 

44 

SURFACE    TYPE 

N 

PMS 

ADT 

1682 

DHV 

218 

SERVICE    VCLUPE 

795 

FOUNCAT1CN    -    10 

1C 

SURFACE    -    30 

30 

DRAINAGE    -    1C 

10 

SAFETY    -    20 

20 

CAPACITY    -    3C 

26 

SUFFICIENCY    BATING 

96 

ADJLSTEC    RAT  INJG 

S5 

DEFICIENT    MLEACE 

.01 

PROPOSED    IMPROVEMENT 

HONE 

NONE 

COST    OF    ROADWAY 

- 

- 

COST    OF    STRUCTURE 

- 

- 

TIME    OF    IMPROVEMENT 

FAP     ROUTE    NO 
SHEET     2    OF     3 

2 

L 


V 

'v 

\ 


v- 
o 


BEGINNING  NILE  POST 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVED 
SURFACE  WICTF 
ROAChAY  W1CTF 
SURFACE  TYPE 
AOT 
DHV 

SERVICE  VCLLCE 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  :c 
SUFFICIENCY  SATING 
ADJLSTEO  RATING 
DEFICIENT  MLEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY 
COST  OF  STRUCTURE 
TIME  OF  IMPROVEMENT 


40  1844 

90 

6-10    NOW 


6-20  11-15 


BEGINNING  MLE  POST 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  MC1F 
ROACV.AY  WICTh 
SURFACE  TYPE 
AOT 
DHV 

SERVICE  VCLCCE 
FOUNCATICN  -  10 
SURFACE  -  3C 
DRAINAGE  -  IC 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
AOJUSTED  RATING 
DEFICIENT  MLEACE 
RESRF  PROPOSED  IMPROVEMENT 
309   COST  OF  ROADWAY 

-   COST  OF  STRUCTURE 
1-5   TIME  OF  IMPROVEMENT 


FAP   ROUTE   NO  2 
SHEET     3    OF     3 


\ 


5 


I 


RURAL   F.A.   PRIMARY   ROUTE  2 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntorest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION    . 

2 

COST 

1,861 

1,861 

MILES 

6.3 

6.3   ! 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL                W> 
COMPLETE                  y///t 
RECONSTRUCTION    (//fa 

COST 

1,861 

1,861 

MILES 

6.3 

6.3 

MAJOR 
WIDENING 

2 
W 

COST 

1,771 

1,771 

MILES 

12.9 

12.9 

RESURFACING 

2 

COST 

886 

566 

1,055 

2,507 

MILES 

19.4 

13.2 

24.5 

57.1 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

COST 

886 

566 

1,055 

2,507 

MILES 

19.4 

13.2 

24.5 

57.1 

TOTAL 
ROADWAY 

1 

m 

COST 

3,632 

886 

566 

1,055 

6,139 

;  MILES 

19.2 

19.4 

13.2 

24.5 

76.3 

STRUCTURES 

2 

COST 

483 

483 

4 

COST 

TOTAL  STRUCTURES 

m 

!  COST 

483 

483 

GRAND   TOTAL 

i 

;  COST 

4,115 

886 

566 

1,055 

6,622 

|  MILES 

19.2 

19.4 

13.2 

24.5 

76.3 

10  A 


_  ^  URBAN   F.A.    PRIMARY  ROUTE     2 

Estimated  Cost   of    Reconstructing    to    Present~Standards 
1973    Unit    Pricts  -    Cost    to  ntorest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


CONSTRUCTION  SCHEDULE  (Ytar«) 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


TOTAL  STRUCTURES  W>  COST 


GRAND   TOTAL 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


2     COST 


4     COST 


COST 


MILES 


NOW 


1,844 


4.1 


1,844 


4.1 


265 


0.7 


1-5 


2,109 


4.8 


228 


228 


2,337 


4.8    1 


6-10 


11-15 


16-20 


110 


1.3 


no 


1.3 


no 


1.3 


no 


1.3 


GRAND 
TOTAL 


1,844 


4.1 


1,844 


4.1 


265 


0.7 


110 


1.3 


110 


1.3 


2,219 


6.1 


228 


228 


2,447 


6.1 


• 


10  B 


1LE  FCST 


LENGTH 
YEAR  BUILT 
YEAR  IMFRCVEC 
SURFACE  MCTF 
ROADkAY  hICTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLLCE 
FOUNCATICN  -  10 
SURFACE  -  3C 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
AOJLSTEC  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY 
COST  OF  STRUCTURE 
TIME  OF  IMPROVEMENT 


BEGINNING  CUE  FCST 
LENGTH 
YEAR  eUILT 
YEAR  IKPRCVEO 
SURFACE  hICTh 
ROACVsAY  WIDTH 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLliPE 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJLSTEC  RATING 
DEFICIENT  FILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY 
COST  OF  STRUCTURE 
TIME  OF  IMPROVEMENT 


I  I 


FAP      ROUTE     NO 
SHEET      I     OF    2 


BEGINNING  CUE  FCST 
LENGTH 
YEAR  BUILT 
YEAR  IHPRCVED 
SURFACE  klCTF 
ROACkAY  kIDlH 
SURFACE  TYPE 
AOT 
OHV 

SERVICE  VCltFE 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJLSTEC  RAT  1NG 
DEFICIENT  PILEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY 
COST  OF  STRUCTURE 
TIME  OF  IMPROVEMENT 


11-15 


6-10   6-10    NOW  11-15 


NOW 


BEGINNING  MIE  FCST 
LENGTH 
YEAR  BUILT 
YEAR  IfPRCVEO 
SURFACE  kICTH 
ROACkAY  kIDTF 
SURFACE  TYPE 
AOT 
DHV 

SERVICE  VCLUCE 
FCUNCATICN  -  10 
SURFACE  -  30 
DRAINACE  -  1C 
SAFETY  -  20 
C4PACITY  -  3C 
SUFFICIENCY  RATING 
ADJLSTEC  RAT ING 
DEFICIENT  PILEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY 
COST  OF  STRUCTURE 
TIME  OF  IMPROVEMENT 


FAP     ROUTE    NO    3 
■■ .  H  f.  E  T       2  0  F    2 


] 


RURAL   F.A.    PRIMARY   ROUTE   3 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 
L 

A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytars) 


NOW 


13,668 


46.9 


465 


_CL_5. 


14,133 


47.4 


8,372 


74.5 


90 


2.1 


90 


1-5 


2.1 


22,595 


124.0 


1,469 


1,469 


24,064 


124.0 


363 


8.4 


363 


8.4 


363 


8.4 


363 


8.4 


12  A 


6-10 


809 


19.6 


319 


6.0 


1,128 


25.6 


1,128 


25.6 


1,128 


25.6 


11-15 


16-20 


274 


6.6 


274 


6.6 


274 


6.6 


274 


6.6 


GRAND 
TOTAL 

13,668 
4BT9" 


0.5 


14,133 


47.4 
8,372 

74.5 

1,536 

36.7 

319 


6.0 


1,855 


42.7 


24,360 


164.6 
1.469 


1.469 


25,829 
164.6 


URBAN   F.A.    PRIMARY  ROUTE  _3_ 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  nturest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


416 


0.7 


416 


0.7 


514 


2.2 


930 


2.9 


930 


2.9 


-5 


6-10 


11-15 


16-20 


593 


4.9 


593 


4.9 


593 


4.9 


593 


AJL 


GRAND 
TOTAL 

416 


0.7 


416 


0.7 


514 


2.2 


593 


4.9 


593 


4.9 


1,523 


7.8 


1,523 


Li 


12  B 


3 
1 


1 


1 


] 


o 


o 

>- 


BEGINNING    NILE    FCST 

LENGTH 

YEAR    GUILT 

YEAR     IMPROVED 

SURFACE    WIOTF 

ROACWAY    UICTH 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VCLUPE 

FDUNCAT ICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJISTEC  RATING 

DEFICIENT  MLEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


LAUREL 


6-10      6-10 


BEGINNING    PILE    FCST 

LENGTh 

YEAP    BUILT 

YEAR     IMPFCVEC 

SURFACE    WICTF 

RCACkAY  kICTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLME 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  30 

SUFFICIENCY  BATING 

ADJLSTED  RATING 

DEFICIENT  MILEAGE 
SURF  PROPOSED  IMPROVEMENT 
14  COST  OF  ROADWAY  (000) 
-  COST  OF  STRUCTURES  (000) 
6-10   YEAR  OF  IMPROVEMENT 


] 


FAP     ROUTE     NO     4 
SHEET       I     OF    I 


RURAL   F.A.    PRIMARY  ROUTE  4 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE  OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


/l  MILES 


2  COST 


TOTAL  STRUCTURES  W*  COST 


GRAND  TOTAL 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


1-5 


3,946 


10.8 


3,946 


10.8 


1,067 


7.4 


5,013 


18.2 


118 


1,290 


1,408 


6,421 
18.2 


6-10 


42 


0.6 


42 


0.6 


42 


0.6 


42 


0.6 


11-15 


722 


18.6 


722 


18.6 


722 


18.6 


722 
18.6 


16-20 


709 
T5TT 


709 


15.3 


709 


15.3 


144 


144 


853 
15.3 


GRAND 
TOTAL 


709 
T5TT 


3,946 


10.8 
4,655 


26.1 


1,067 


7.4 


722 


18.6 


42 


0.6 


764 


19.2 


6,486 


52.7 


262 
1,290 


1,552 


8,038 
52.7 


13  A 


URBAN   F.A.    PRIMARY   ROUTE     4 


Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


1 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytar») 

GRAND 
TOTAL 

NOW 

... 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

398 

398 

MILES 

1.0 

1.0 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

14 

14 

MILES 

0.2 

0.2 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

14 

14 

MILES 

0.2 

0.2 

TOTAL 
ROADWAY 

COST 

398 

14 

412 

MILES 

1.0 

0.2 

1.2 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

y/// 

COST 

GRAND   TOTAL 

1 

COST 

398 

14 

412 

MILES 

1.0 

0.2 

1.2 

13  B 


BEGINNING    CUE    POST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVED 

SURFACE    KICTF 

ROAtkAY  hICTF 

SURFACE  TYPE 

ACT 

DHV 

SERVICE  VCLLCE 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  FATING 

AOJLSTED  RATING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000 

COST  OF  STRUCTURES  (000 

YEAR  OF  IMPROVEMENT 


i 
i 


NOW    16-20 


I  A  F      P  0 
SHEET 


TE 

OF 


5 
2 


1 


? 


BEGINNING  CUE  POST 

IENGTH 

YEAR  eUILT 

YEAR  IMPROVEt 

SURFACE  hlCTI- 

ROADkAY  klCIf 

SURFACE  TYPE 

»OT 

DHV 

SERVICE  VCLlfE 

FCUNGAT1CN  -  10 
SURFACE  -  20 

DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ACJUSTEG  RATING 
DEFICIENT  KllEACE 
PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STROCTURES  (000 

YEAR  OF  IMPROVEMENT 


6-10   6-10   6-10   6-10 


1-S  11-15  11-15    NOW   6-10 


DEFICIENT  P1LEACE 

2W  PROPOSED  IMPROVEMENT 

704  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURES  (000) 
NOW  YEAR  OF  IMPROVEMENT 


1 


15 


F  A  F      -;  0  U  T  b        5 
SHEET     2    OF     2 


RURAL   F.A.    PRIMARY   ROUTE  5 
Estimated   Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarost      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


12,610 


39.0 


18,980 


45.5 


31,590 


84.5 


1,468 


12.2 


33,058 


96.7 


157 


858 


1,015 


34,073 


96.7 


-5 


2,975 


6.2 


2,975 


6.2 


T5~ 


0.3 


15 


0.3 


2,990 


6.5 


2,990 


6.5 


6-10 


4,715 


10.5 


4,715 


10.5 


7537 


37.0 


1,537 


37.0 


6,252 


47.5 


43 


43 


6,295 


47.5 


11-15 


5,619 


15.5 


5,619 


15.5 


5,619 


15.5 


5,619 


16-20 


~674~ 


2,926 


6.4 


643 


0.7 


3,569 


7.1 


~35~ 


35 


15.5 


3,604 


7.1 


GRAND 
TOTAL 


12,610 
39.0 


35,215 
84.1 

47,825 

123.1 

2,111 


12.9 
7557 


37.3 


1,552 
37.3 


51 ,488 
173.3 


200 
"S5T 


1,093 
52,581 


173.3 


15  A 


URBAN   F.A.    PRIMARY  ROUTE  _5_ 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y«a 

r«) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

M-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

2,135 

751 

63 

320 

3,269 

MILES 

4.3 

1.5 

0.1 

0.7 

6.6 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

2,135 

751 

63 

320 

3,269 

MILES 

4.3 

1.5 

0.1 

0.7 

6.6 

MAJOR 
WIDENING 

2 
W 

COST 

500 

500 

MILES 

1.5 

1.5 

RESURFACING 

2 

COST 

80 

80 

MILES 

1.6 

1.6 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

80 

80 

MILES 

1.6 

1.6 

TOTAL 
ROADWAY 

I 

COST 

500 

2,135 

831 

63 

320 

3,849 

MILES 

1.5 

4.3 

3.1 

0.1 

0.7 

9.7 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

§ 

!  COST 

GRAND   TOTAL 

1 

[  COST 

500 

2,135 

831 

63 

320 

3,849 

j  MILES 

1.5 

4.3 

3.1 

0.1 

0.7 

9.7 

] 


15  B 


o 

X 

o 


k 

o 


56. C 

57.8 

64.7 

63.7 

72.5 

75.7 

76.2 

76.6 

76.9 

85.0 

se.7 

90.5 

94. C 

95.6 

99.2 

102.1 

1C2.0 

104.6 

1C5.1 

1C6.1 

108.1 

115.  1 

BEGINNING  MILE  PCST 

1.7 

t.9 

3.9 

3.  8 

2.1 

0.5 

C.3 

2.2 

6.  1 

3.6 

1  .8 

3.5 

1.2 

3.6 

2.9 

0.7 

1.7 

0.3 

1.0 

1.9 

7.0 

C.9 

LENGTH 

35 

34 

39 

3d 

21 

U 

31 

31 

31 

31 

24 

69 

24 

57 

24 

69 

22 

69 

u 

44 

27 

24 

YEAR  BUILT 

Vi 

49 

29 

52 

34 

R 

34 

34 

51 

51 

38 

69 

26 

57 

3b 

69 

57 

69 

34 

44 

50 

52 

YEAR  IMPROVEC 

20 

20 

26 

20 

18 

B 

i  a 

18 

20 

2C 

20 

32 

2C 

32 

20 

32 

20 

32 

22 

24 

20 

20 

SURFACE  WIOTF 

24 

24 

26 

24 

24 

A 

24 

24 

<:4 

24 

24 

22 

24 

32 

25 

22 

24 

2  2 

24 

24 

24 

24 

ROAtkAY  hICTh 

RMS 

RMS 

BST 

RMS 

RCS 

U 

RMS 

RMS 

RMS 

RMS 

RMS 

PMS 

RMS 

BST 

RMS 

PMS 

RMS 

PMS 

RMS 

6ST 

RMS 

PMS 

SURFACE  TYPE 

985 

840 

87C 

960 

1210 

1645 

1060 

976 

578 

573 

367 

563 

636 

673 

691 

703 

713 

721 

725 

919 

1C4C 

ADT 

146 

125 

129 

143 

180 

245 

157 

145 

86 

35 

64 

63 

94 

100 

102 

104 

106 

107 

1C9 

126 

154 

OHV 

184 

233 

374 

233 

4C6 

294 

27C 

47C 

453 

356 

5<:9 

422 

456 

47C 

781 

225 

642 

423 

6C8 

470 

ill 

SERVICE  VCLLME 

C 

0 

2 

0 

C 

0 

0 

0 

0 

0 

1C 

C 

0 

C 

9 

0 

9 

0 

0 

0 

C 

FCUNCATICN  -  1C 

13 

15 

18 

15 

12 

11 

12 

13 

11 

11 

£.6 

1C 

11 

9 

26 

8 

26 

c 

1C 

8 

11 

SURFACE  -  3C 

5 

5 

6 

4 

6 

3 

3 

5 

4 

4 

10 

3 

e 

4 

1C 

3 

10 

3 

e 

4 

8 

DRAINAGE  -  1C 

4 

4 

2 

2 

3 

8 

0 

1 

1 

0 

5 

3 

3 

2 

20 

0 

1 

0 

13 

1 

0 

SAFETY  -  2C 

18 

22 

25 

21 

23 

18 

21 

25 

27 

26 

2e 

27 

27 

27 

28 

25 

28 

26 

27 

26 

19 

CAPACITY  -  2C 

40 

46 

53 

42 

44 

40 

36 

44 

43 

41 

81 

43 

49 

42 

92 

36 

74 

38 

58 

39 

28 

SUFFICIENCY  RATING 

39 

46 

53 

41 

42 

35 

35 

43 

46 

44 

e3 

46 

51 

44 

93 

27 

75 

39 

59 

29 

37 

ADJLSTEO  RATING 

1.03 

3.72 

1.87 

2.25 

1.75 

.22 

1.45 

3.43 

2.05 

1.10 

.67 

.72 

1.85 

1.71 

.05 

1.C8 

.10 

.65 

.62 

4.22 

.56 

DEFICIENT  MILEACE 

2 

2 

2W 

2 

2U 

SURF 

2 

2 

2 

2W 

2 

SURF 

2 

SURF 

2 

SURF 

2 

SURF 

2 

2W 

2 

2 

PROPOSED  IMPROVEMENT 

507 

2057 

600 

1162 

392 

68 

134 

646 

1847 

443 

454 

142 

328 

142 

864 

28 

507 

12 

298 

300 

2116 

298 

COST  OF  ROADWAY(OOO) 

- 

- 

- 

- 

79 

- 

- 

48 

1338 

- 

- 

- 

- 

- 

37 

- 

- 

- 

- 

- 

- 

- 

COST  OF  STRUCTURES  (0 

vNOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

6-10 

NOW 

1-5 

NOW 

6-10 

NOW 

6-10 

NOW 

NOW 

NOW 

NOW 

YEAR  OF  IMPROVEMENT 

BEGINNING  MILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WICTH 

RGAChAY    hIDTF 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VOLUME 

FOUNCATICN  -  1C 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJUSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000 

YEAR  OF  IMPROVEMENT 


FAP     ROUTE    NO     9 
SHEET      I     OF     I        P| 


, 


J 


J 


] 


RURAL  F.A.   PRIMARY   ROUTE  6 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarost      ♦  lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION    . 

2 

COST 

13,636 

13,636 

MILES 

43.5 

43.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL                W/> 
COMPLETE                  W/{ 
RECONSTRUCTION    (//fa 

COST 

13,636 

13,636 

MILES 

43.5 

43.5 

MAJOR 
WIDENING 

2 
W 



COST 

3,630 

380 

4,010 

MILES 

29.2 

3.6 

32.8 

RESURFACING 

2 

COST 

98 

187 

1,502 

1.787 

MILES 

2.1 

4.7 

28.9 

35.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

98 

187 

1,502 

1,787 

MILES 

2.1 

4.7 

28.9 

35.7 

TOTAL 
ROADWAY 

1 

m 

COST 

17,364 

187 

1,882 

19,433 

;  MILES 

74.8 

4.7 

32.5 

112.0 

STRUCTURES 

2 

COST 

2,Z2U 

2,220 

4 

COST 

TOTAL  STRUCTURES 

m 

!  COST 

2,220 

2,220 

GRAND   TOTAL 



1 

J  COST 

19,584 

187 

1,882 

21  ,653 

<  MILES 

74.8 

4.7 

32.5 

112.0 

16  A 


URBAN   F.A.    PRIMARY   ROUTE  6 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarett      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No. 

L 
A 
N 
E 
S 


2 
W 


3 

4 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


68 


0.5 


68 


0.5 


68 


0.5 


68 


0.5 


1-5 


218 


1.0 


6-10 


218 


1.0 


218 


1.0 


11-15 


16-20 


GRAND 
TOTAL 


218 


1.0 


68 


0.5 


68 


0.5 


286 


1.5 


286 


1.5       I 


16  B 


I 


0  AR  BY 


MISSOULA 


BEGINNING  MILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WICTF 

ROADhAY  WICTF 

SURFACE  TYPE 

ADT 

OHV 

SERVICE  VOLUME 

FOUNCATICN  -  10 

SURFACE  -  30 

OR  A I  NAG E  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


NOW    NOW 


NOW  11-15  6-10 


11-15  11-15 


BEGINNING  MILE  PCST 
LENGTH 
YEAR  BUILT 
YEAR  IMPRCVEC 
SURFACE  hlCTF 
ROAChAY  W1CTH 
SURFSCE  TYPE 
ADT 
DHV 

SERVICE  VCILME 
FCUNCAT1C\  -  10 
SURFACE  -  3C 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJUSTED  RATING 
DEFICIENT  MILEACE 
PROPOSED  IMPROVEMENT 
3000   COST  OF  ROADWAY  (000) 
-   COST  OF  STRUCTURES  (000) 
YEAR  OF  IMPROVEMENT 


17 


FAP    ROUTE    NO    7 
SHEET      I    OF      I 


RURAL   F.A.   PRIMARY  ROUTE  7 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntartst      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

2,944 

2,944 

MILES 

7.5 

7.5 

3 

COST 

MILES 

4 

COST 

14,096 

1,607 

2,680 

18,383 

MILES 

26.1 

6.7 

8.1 

40.9 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

COST 

17,040 

1,607 

2,680 

21,327 

MILES 

33.6 

6.7 

8.1 

48.4   1 

MAJOR 
WIDENING 

2 
W 

COST 

4,378 

4,378 

MILES 

22.7 

22.7 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

634 

634 

MILES 

6.8 

6.8 

SUB -TOTAL 
RESURFACING 

1 

COST 

634 

634 

MILES 

6.8 

6.8 

TOTAL 
ROADWAY 

1 

COST 

21,418 

1,607 

3,314 

26,339 

MILES 

56.3 

6.7 

14.9 

77.9 

STRUCTURES 

2 

COST 

955 

955 

4 

COST 

2,807 

752 

3,559 

TOTAL  STRUCTURES 

§ 

COST 

3,762 

752 

4,514  | 

GRAND   TOTAL 

m 

COST 

25,180 

1,607 

4,066 

30,853 

MILES 

56.3 

6.7 

14.9 

77.9 

tl 


17  A 


URBAN  F.A.    PRIMARY  ROUTE  7 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost   to  ntartst      ♦lOOO 


1 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

908 

3,000 

3,908 

MILES 

1.3 

4.1 

5.4 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

I 

COST 

908 

3,000 

3,908 

MILES 

1.3 

4.1 

5.4 

MAJOR 
WIDENING 

2 
W 

COST 

148 

148 

MILES 

0.8 

0.8 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

1 

COST 

MILES 

TOTAL 
ROADWAY 

I 

COST 

1,056 

3,000 

4,056 

MILES 

2.1 

4.1 

6.2 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

1 

COST 

1,056 

3,000 

4,056 

MILES 

2.1 

4.1 

6.2 

] 


17  B 


BEGINNING  MILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WIDTH 

ROACkAY  hlCTh 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLIME 

FCUNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  30 

SUFFICIENCY  RATING 

AOJLSTED  RATING 

DEFICIENT  MIHCS 

PROPOSED  IMPROVEMENTS 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


FAP     ROUTE 
SHEET      I    OF 


8 


RURAL   F.A.   PRIMARY  ROUTE  8 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntorost      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


No. 

L 
A 
N 
E 
S 


2 
W 


3 

4 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


1,312 


3.9 


12,522 


16.9 


13,834 


20.8 


3,379 


21.5 


17,213 


42.3 


I  -5 


6-10 


752 


18.8 


752 


11-15 


18.8 


752 


18.8 


16-20 


1,508 


3.1 


1,508 


3.1 


405 


9.4 


405 


9.4 


1,913 


12.5 


GRAND 
TOTAL 


1.312 
3.9 


14,030 


20.0 


15,342 


23.9 


3,379 


21.5 


1.157 


28.2 


1,157 
28.2 


19,878 


73.6 


STRUCTURES 


2_ 

4 


COST 


406 


COST 


760 


705 


1.111 


l&L 


TOTAL  STRUCTURES 


COST 


1.166 


705 


1.871 


GRAND   TOTAL 


COST 


18,379 


MILES 


42.3 


1,457 


18.8 


1,913 


12.5 


21 ,749 


73.6 


18  A 


URBAN   F.A.    PRIMARY   ROUTE  8 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prict$  -    Cost   to  ntartst      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


COST 


2 
W 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


290 


1.1 


1,135 


1.2 


1,425 


2.3 


1,425 


2.3 


106 
106 


1,531 


-5 


1,268 
3.9 


1,268 


3.9 


6-10 


1,268 


3.9 


2.3 


1,268 


3.9 


11-15 


16-20 


GRAND 
TOTAL 

290 
1.1 


2,403 
5.1 


2,693 
6.2 


2,693 


6.2 


106 


106 


2.799 


6.2 


18  B 


J 
J 
J 

J 
J 
J 

J 

J 
J 

J 
J 
J 

J 
J 

J 


-0 


BEGINNING  CILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPFOVEC 

SURFACE  WICTF 

ROAChAY  hICTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLUCE 

>=CUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  :C 

SUFFICIENCY  RATING 

AOJLSTEC  RATING 

DEFICIENT  C1LEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


10-16      6-10      6-10      6-10 


BFGII\A1NG    NILE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPRCVEC 

SURFACE    HICTF 

RCACkAY    MCTH 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLHE 

FCUNDAT ICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJLSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 
234  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURES  (000) 
NOW  YEAR  OF  IMPROVEMENT 


19 


FAP     ROUTE     Nr     9 
S  H  F  E  T      I     OF      I 


RURAL   F.A.    PRIMARY  ROUTE  9 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarost      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES  W/t  COST 


GRAND  TOTAL 


COST 


MILES 


COST 


MILES 


2     COST 


4     COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


5,495 


26.3 


-5 


5,495 


26.3 


1,984 


16.3 


7,479 


42.6 


_m 


339 


7,818 


42.6 


6-10 


751 


18.8 


751 


18.8 


751 


18.8 


751 


18.6 


11-15 


16-20 


90 


2.2 


90 


2.2 


90 


2.2 


90 


2JL 


GRAND 
TOTAL 


5,495 


26.3 


5,495 


26,3 


1,984 


16.3 


841 


21, Q 


841 


21.0 


8,320 


63.6 


339- 


339 


8.659 


63.6 


L 


19  A 


URBAN  F.A.    PRIMARY  ROUTE  9 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost   to  n«artst      $1000 


1 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytar«) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

|    SUB -TOTAL 
COMPLETE 
RECONSTRUCTION 

1 

COST 

MILES 

MAJOR 
|    WIDENING 

2 
W 

COST 

234 

234 

MILES 

0.7 

0.7 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

V/// 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

COST 

234 

234 

MILES 

0.7 

0.7 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

i 

COST 

GRAND   TOTAL 

m 

COST 

234 

234 

MILES 

0.7 

0.7 

19  B 


BEGINNING  KILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  hICTF 

ROACkAY  MCTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLNE 

FOUNCATUN  -  10 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTED  RATING 

DEFICIENT  MLEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


0.3 
3.1 
L 
R 
B 
A 
N 


SURF 
531 


3.5 
3.t 
40 
71 
28 
28 
PMS 
2155 
280 
562 
7 
27 
9 
1 
23 
67 
61 
1.19 
2W 
474 


7.1 
2.4 
40 
71 
2d 
28 
PMS 
1857 
246 
666 
8 
26 
9 
7 
24 
76 
72 
.59 
2 
317 


5.fc 
6.4 
51 
57 
3C 
3C 
PKS 
1846 
235 
414 
4 
16 
1C 
7 
21 
58 
53 
2.72 
2W 
890 


16. 
3.6 
51 
57 
3C 
3C 
PFS 
1735 
225 
565 
4 
16 
10 
6 
24 
60 
55 
1.53 
2W 
474 


2C.C 
",.7 

6J 
63 
32 
32 
FKS 
1517 
197 
640 
6 
22 
10 
5 
25 
68 
64 
3.11 
SURF 
420 


29.7 
5.8 
64 
64 
32 
32 
PMS 
1574 
204 
720 
7 
24 
10 
7 
26 
74 
7C 
2.55 
SURF 
425 


35.5 
12. C 

U 
N 

c  c 

E  D 
R  N 
S 
T 
R 
U 
C 
T 
I 
0 
N 


NOW 


NOW    11-15    11-15 


51.7 

C.6 

26 

36 

24 

26 

RMS 

1151 

154 

253 

0 

1C 

e 
l 

21 
40 
38 
.40 
2W 
97 
130 
NOW 


BEGINNING    KILE    FCST 

LENGTH 

YEAR    BUILT 

YEAR     IMPFCVEC 

SURFACE    WICTH 

RCACkAY     kICTH 

SURFACE  TYPE 

AOT 

OHV 

SERVICE  VCLLME 

FCUNCAT ICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  30 
SUFFICIENCY  RATING 
ADJLSTED  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
827   1272   COST  OF  ROADWAY  (000) 
1893    118  C0ST  0F  STRUCTURES  (000 
NOW    NOW  YEAR  0F  IMPROVEMENT 


52.3 

2.7 

34 

63 

22 

24 

RMS 

1218 

158 

38C 

0 

9 

8 

24 

43 

41 

1.57 

2 


55.1 

8.7 

34 

55 

22 

24 

RCS 

1112 

144 

7C2 

0 

10 

a 

2 
27 
47 
45 
4.64 
2W 


=1'..  f#  HAVRE 


EGINNINC-  MIE  PCST 
LENGTH 
YEAR  BUILT 
YEAR  IMPRCVEC 
SURFACE  hICTh 
ROACkAY  kIDTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLLME 
FOUNrATICN  -  1C 
SURFACE  -  3C 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  ?C 
SUFFICIENCY  RATING 
ADJCSTEC  RATING 
CEFIC1ENT  MLEACE 
PROPOSED  IMPROVEMENT 
COST. OF  ROADWAY  (000 
COST  OF  STRUCTURES  (000) 
TIME  OF  IMPROVEMENT 


NOW 


FAP    ROUTE    Ni 
SHEET      !     OF 


'?^ 


RURAL   F.A.    PRIMARY   ROUTE  10 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No. 

L 
A 
N 
E 
S 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


1,144 


5.1 


-5 


COST 


MILES 


RESURFACING 


COST 


MILES 


1,144 


5.1 


8,640 


COST 


MILES 


59.7 


6-10 


32. 


1.7 


COST 


MILES 


COST 


MILES 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


69 


1.7 


9,853 


66.5 


2,633 


2,633 


12,486 


66.5 


11-15 


16-20 


1 ,169 


27.1 


1,169 


27.1 


1,169 


27.1 


1,169 


27.1 


GRAND 
TOTAL 


1,144 


5.1 


1,144 


5.1 


8,640 


59.7 


1,238 
28.8 


1,238 


28.8 


11,022 


93.6 


2,633 


2,633 


13,655 
93.6 


20  A 


URBAN   F.A.    PRIMARY   ROUTE  10 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No. 

L 
A 
N 
E 
S 


2 

W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


195 


0.6 


195 


0.6 


195 


0.6 


1-5 


531 
XT 


531 


3.1 


531 


3.1 


531 


3.1 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


195 


0.6 


531 
XT 


531 


3.1 


726 


3.7 


726 


3.7 


20  B 


] 


BEGINNING  MILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WIDTF 

ROADkAY  WICTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLME 

FCUNOATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ACJUSTEO  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


11-15    11 


BEGINNING    MILE    POST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACF    hID  TF 

ROACkAY    WICTF 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VCLLME 

FOUNCATUN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C   . 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 
AOJLSTED  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
TIME  OF  IMPROVEMENT 


FAP     ROUTE     NO 
SHEET       I     OF      3 


BEGINNING  CUE  FCST 

LENGTh 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WICTF 

RCACkAY  hICTH 

SURFACE  TYPE 

ADT 

OHV 

SERVICE  VCLIME 

FCUNDAT1CN  -  10 

SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  20 
CAPACITY  -  30 
SUFFICIENCY  SATING 
ADJLSTED  RATING 
CEFICIENT  MLEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
YEAR  OF  IMPROVEMENT 


6-10  11-15 


NOW 


1-5 


BEGINNING  PILE  PGST 

LENGTh 

YEAR  BUILT 

YEAR  IMPRGVEC 

SURFACE  WICTF 

ROACWAY  WIDTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VOLLPE 

FOUNCATICN  -  10 

SURFACE  -  2C 

DRAINAGE  -  10 

SAFETY  -  2C 
CAPAC ITY  -  3C 
SUFFICIENCY  RATING 
AOJLSTEC  RATING 
DEFICIENT  PILEACE 
PROPOSEO  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


1 

! 


22 


FAR     ROUTE     NO     I 
SHEET     2    OF     3 


i 

I 
I 


{A^-\^    B'N  a  C 


tfS 


rPaP 


rR 


/    GREAT     FALLS 


BEGINNING  NILE  FCST 

LENGTh 

YEAR  BUILT 

YEAR  IMPPCVED 

SURFACE  WICTF 

RCAOkAY  hICTH 

SURFACE  TYPE 

AOT 

OHV 

SERVICE  VCLLME 

FCUNOATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJUSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


BEGINNING  mE  POST 

CO 

2.2 

e.o 

8.6 

LENGTH 

2.2 

5.7 

C.5 

C.6 

YEAR  BUILT 

61 

61 

30 

U 

YEAR  IMPPOVFC 

61 

61 

30 

R 

SURFACE 

WIDTH 

34 

34 

24 

B 

ROADV.AY 

hICIF 

34 

34 

24 

A 

SURFACE 

TYPE 

PNS 

PMS 

Rf  S 

N 

ADT 

1246 

1318 

1453 

DHV 

287 

3  04 

335 

SERVICE 

VCLLfE 

3^4 

680 

739 

F0UNCAT1 

CN  -  IC 

5 

6 

0 

SURFACE 

-  3C 

17 

18 

12 

DRAINAGE 

-  IC 

10 

IC 

3 

SAFETY  - 

20 

3 

4 

4 

CAPACITY 

-  3C 

16 

23 

23 

SUFFICIENCY  RATING 

53 

61 

42 

ADJLSTEC 

RAT  ING 

50 

58 

38 

DEFICIENT  PILEAOE 

1.06 

2.25 

.33 

PROPOSEC 

IMPROVEMENT 

4 

4 

4 

4 

COST  OF 

ROADWAY  (000) 

984 

1759 

245 

448 

COST  OF 

STRUCTURES  (000) 

- 

54 

- 

- 

TIME  OF 

IMPROVEMENT 

NOW 

1-5 

NOW 

NOW 

23 


FAP    ROUTE  NO    II    a 
SHEET     3    OF     3 


RURAL   F.A.    PRIMARY   ROUTE  11 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


No. 

L 
A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


1,411 


9.6 


b,346 


6,757 


20.0 


7,546 


67.4 


6.6 


461 


6.6 


STRUCTURES 


TOTAL  STRUCTURES  '///>  COST 


GRAND   TOTAL 


2     COST 


4     COST 


MILES 


COST 


MILES 


14,764 


94.0 


321. 


572 


15,336 


94.0 


1-5 


1,363 


38 


3,706 
~0~ 


5,069 


10.7 


1,/UI 


36.3 


1,701 


36.3 


6,770 


47.0 


_Z49_ 


749 


7,519 


47.0 


6-10 


-Am- 


11.5 


494 


11.5 


494 


11.5 


494 


11.5 


11-15 


16-20 


1,518 


35.6 


1,518 


35.6 


1,518 


35.6 


1,518 


35.6 


GRAND 
TOTAL 


2,774 


13.4 


~T7TT 


11,826 


30.7 


7,546 


67.4 
4,1/4   I 


90.0 


4,174 


90.0 


23,546 


188.1 


1,371 


1,321 


24,867 


188.1 


23  A 


URBAN   F.A.    PRIMARY  ROUTE  11 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y«art) 

GRAND 
TOTAL 

NOW 

1-5 

6-10 

M-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

5,700* 

5,700 

MILES 

7.1* 

7.1 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

5,700 

5,700 

MILES 

7.1 

7.1 

MAJOR 
WIDENING 

2 
W 

COST 

482 

482 

MILES 

3.6 

3.6 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

f//// 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

COST 

6,182 

6,182 

MILES 

10.7 

10.7 

STRUCTURES 

2 

COST 

4 

COST 

2,710* 

2,/IU 

TOTAL  STRUCTURES 

§ 

COST 

2.710 

2,710 

GRAND   TOTAL 

i 

COST 

8.892 

8,892 

MILES 

10.7 

10.7 

*  4  lane  to  6  lane 
23  B 


RURAL   F.A.    PRIMARY   ROUTE  12 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarttt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

1,229 

1,759 

2,988 

MILES 

2.7 

5.7 

8.4 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

1,229 

1,759 

2,988 

MILES 

2.7 

5.7 

8.4 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

MILES 

TOTAL 
ROADWAY 

I 

COST 

1,229 

1,759 

2,988 

MILES 

2.7 

5.7 

8.4 

STRUCTURES 

2 

COST 

54 

54 

4 

COST 

TOTAL  STRUCTURES 

§ 

COST 

54 

54 

GRAND   TOTAL 

m 

COST 

1,229 

1,813 

3,042 

MILES 

2.7 

5.7 

8.4 

23  C 


I 


URBAN   F.A.    PRIMARY  ROUTE  12 
Estimated   Cost   of    Reconstructing    to    Present    Standards 

1973    Unit    Prict«  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytari) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

448 

448 

MILES 

0.6 

0.6 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

448 

448 

MILES 

0.6 

0.6 

1    MAJOR 

|    WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

m 

COST 

448 

448 

MILES 

0.6 

0.6 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

COST 

GRAND   TOTAL 

m 

COST 

448 

448 

MILES 

0.6 

0.6 

23  D 


BEGINNING    CUE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    kilCTI- 

ROACkAY    MCTF 

SURFACE    TYPE 

AOT 

OhV 

SERVICE  VOLUME 

FOUNCAT1CN  -  10 

SURFACE  -  10 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  2C 

SUFFICIENCY  FATING 

ADJUSTED  RAT ING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


6-10    11-15    11-15 


JEFFERSON       CC 

>,  asuAowATER    c; 


i 


24 


FAP     ROUTE     NO    13 
SHEET      I    OF     I 


RURAL   F.A.    PRIMARY  ROUTE   13 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      41000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Years) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

5,438 

5,438 

MILES 

20.5 

20.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

5,438 

5,438 

MILES 

20.5 

20.5 

MAJOR 
WIDENING 

2 
W 

COST 

4,289 

4,289 

MILES 

38.0 

38.0 

RESURFACING 

2 
3 

COST 

342 

388 

398 

1.128 

MILES 

8.5 

7.8 

7.8 

24.1 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

342 

388 

398 

1,128 

MILES 

8.5 

7.8 

7.8 

24.1 

TOTAL 
\    ROADWAY 

I 
m 

COST 

9.727 

342 

388 

398 

10,855 

MILES 

58.5 

8.5 

7.8 

7.8 

82.6 

STRUCTURES 

2 

COST 

1,004 

1,004 

4 

COST 

TOTAL  STRUCTURES 

Wj 

COST 

1,004 

1,004 

GRAND   TOTAL 

m 

COST 

10,731 

342 

388 

398 

11,859 

MILES 

58.5 

8.5 

7.8 

7.8 

82.6   \ 

24  A 


URBAN  F.A.    PRIMARY  ROUTE  13 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prictt  -    Cost   to  ntarosf      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Ytar«) 


NOW 


152 


0.6 


-5 


152 


0.6 


152 


0.6 


6-10 


11-15 


16-20 


GRAND 

TOTAL 


152 


0.6 


152 


0.6 


152 


0.6 


24  B 


TOWNSENoi 


BEGINNING    HUE    POST 

LENGTH 

YEAR    GUILT 

YEAR    IMPROVEC 

SURFACE    WIDTH 

RCACkAY    hICTF 

SURFACE    TYPE 

AOT 

DHV 

SERVICE  VCLLCE 

FCUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  30 
SUFFICIENCY  FATING 
ADJLSTEC  RATING 
DEFICIENT  MLEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
TIME  OF  IMPROVEMENT 


16-20   6-10   6-10 


EGINAING  MIE  FCST 
LENGTH, 
YEAR  6UILT 
YEAR  IMPPCVEO 
SURFACE  WICTH 
RCACkAY  kICTH 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLLHE 
FCUNDATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  30 
SUFFICIENCY  RATING 
ADJLSTED  RAT  ING 
CEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
YEAR  OF  IMPROVEMENT 


25 


FAR     ROUTE     NO 
5  H  F  E  T       i     OF      3 


4 


♦ 


BEGINNING  CUE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WIDTh 

ROACkAY  I.UTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VOLUME 

FOUNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

ADJLSTEO  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  MLE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEO 

SURFACE  WICTF 

RCACkAY  klCTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLMF. 

FCUNDATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

AOJLSTED  RATING 

CEF1CIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


26 


FAP     ROUTE     NO    14 
SHEET     2    OF      3 


229.5    2<.2. <>    252.2    25S.4    265.1 


BEGINNING    MIE    POST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURF/ICE    WIDTF 

ROAChAY    klCTK 

SURFACE    TYPE 

AOT 

DHV 

SERVICE  VOLUME 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJLSTEC  RATING 

DEFICIENT  PREACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


27 


FAP     ROUTE    NO    14 
SHEET    3     OF    3 


RURAL   F.A.    PRIMARY  ROUTE  14 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y«art) 

GRAND 
TOTAL 

NOW 

1-5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

17.190 

17,190 

MILES 

109.7 

109.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

17,190 

17,190 

MILES 

109.7 

109.7 

MAJOR 
WIDENING 

2 
W 

COST 

5,871 

1,947 

7,818 

MILES 

61.3 

13.6 

74.9 

RESURFACING 

2 

COST 

208 

775 

437 

805 

322 

2.547   1 

MILES 

5.3 

17.2 

10.1 

18.8 

7.6 

59.0   \ 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

208 

775 

437 

805 

322 

2,547   ! 

MILES 

5.3 

17.2 

10.1 

18.8 

7.6 

59.0 

TOTAL 
ROADWAY 

I 

COST 

23.269 

775 

2,384 

805 

322 

27,555 

MILES 

176.3 

17.2 

23.7 

18.8 

7.6 

243.6 

STRUCTURES 

2 

COST 

1,585 

6 

1,591 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

1,585 

6 

1,591 

GRAND  TOTAL 

'& 

COST 

24,854 

775 

2,390 

805 

322 

29,146 

MILES 

176.3 

17.2 

23.7 

18.8 

7.6 

243.6 

h 


27  A 


URBAN  F.A.    PRIMARY  ROUTE  14 
Estimated   Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

205 

205 

MILES 

1,4 

1.4 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

205 

205 

MILES 

1.4 

1.4 

MAJOR 
WIDENING 

2 
W 

COST 

297 

297 

MILES 

1.0 

1.0 

RESURFACING 

2 

COST 

152 

40 

192 

MILES 

1.6 

0.8 

2.4 

3 

COST 

MILES 

4 

COST 

30 

30 

MILES 

0.3 

0.3 

SUB -TOTAL 
RESURFACING 

I 

COST 

30 

152 

40 

222 

MILES 

0.3 

1.6 

0.8 

2.7 

TOTAL 
ROADWAY 

I 

COST 

532 

152 

40 

724 

MILES 

2.7 

1.6 

0.8 

5.1 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

COST 

GRAND   TOTAL 

i 

COST 

532 

152 

40 

724 

MILES 

2,7 

1.6 

0.8 

5.1 

27  B 


BEGINNING  fllE    PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE    tilDTF 

ROADWAY    MCTH 

SURFACE    TYPE 

ACT 

OHV 

SERVICE  VCLUPE 

FOUNCATICN  -  1C 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING. 

ADJUSTEC  RATING 

DEFICIENT  fllEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


6-10 


EGINJUNG    MLE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPPCVEO 

SURFACE    WICTF 

UCACfcAY    KICTH 

SURFACE    TYPE 

AOT 

DHV 

SERVICE  VCLLME 

FCUNDATICN  -  10 

SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  20 
CAPACITY  -  30 
SUFFICIENCY  RATING 
ADJLSTED  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURES  (000) 
YEAR  OF  IMPROVEMENT 


28 


F  A  -^     ROUTE     NO 
SHEET      l"    OF      4 


U 

u 

L 

u 

u 

u 


J 

J 
J 

J 
J 


3i4.4 

ibt  .1 

BEGINNING  PILE  FCST 

J. 7 

1*2 

L  ENG1H 

45 

L 

YEAR  BUILT 

61 

R 

YEAR  IMPPCVEO 

24 

B 

SURFACE  WIDTH 

28 

A 

RCACkAY  klCTH 

RMS 

N 

SURFACE  TYPE 

1091 

ADT 

12? 

DHV 

744 

SERVICE  VCLLHE 

3 

FCUNDATICN  -  10 

15 

SURFAtE  -  30 

e 

DRAINAGE  -  10 

l 

SAFETY  -  20 

27 

CAPACITY  -  30 

54 

SUFFICIENCY  RATING 

52 

ADJLSTED  RATING 

.ec 

DEFICIENT  MILEAGE 

2W 

2 

PROPOSED  IMPROVEMENT 

215 

447 

/*»,  COST  OF  ROADWAY  (000) 
(  1*      COST  OF  STRUCTURES  (000) 

- 

- 

now , 

11-15  \ 

\IS         YEAR  OF  IMPROVEMENT 

A 


BEGINNING  KILE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEO 

SURFACE  WIDTH 

SCACkAY  KICTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLIHE 

FCUNDATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJLSTED  RATING 

DEFICIENT  K1LEACE 
2W  NONE  PROPOSED  IMPROVEMENT 
1565      -  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURES  (000) 

-  YEAR  OF  IMPROVEMENT 


1 


29 


FAP     ROUTE     NO    15 
SHEET      2   OP     4 


BEGINNING  MILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  Wlc™ 

ROACkAY  klCTE 

SURFACE  TYPE 

ADT 

OHV 

SERVICE  VOLUME 

FCUNCAT1CN 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

AOJLSTED  RATING 

DEFICIENT  PIIEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


11-15 


BEGINNING    MlE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPRCVEO 

SURFACE    NIOTE 

aCACkAY    MCTH 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VCLLHE 

FCUNDATICM  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJLSTED  RATING 

DEFICIENT  cilEACr 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

TEAR  OF  IMPROVEMENT 


L 
I 

« 


30 


FAP    ROUTE    NO    15 
SHEET      3  OF     4 


L 


BEGINNING  NILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WIDTI- 

ROAOhAY  WICTF 

SURFACE  TY"E 

AOT 

OHV 

SERVICE  VOLUME 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJISTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENTS 


31 


FAP     ROUTE    NO    15 
SHEET      4  OF    4 


RURAL   F.A.    PRIMARY  ROUTE  15 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  nearest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1-5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

37,396 

1,587 

38,983 

MILES 

134.6 

2.9 

137.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

37,396 

1,587 

38,983 

MILES 

134.6 

2.9 

137.5 

MAJOR 
WIDENING 

2 
W 

COST 

14,834 

14,834 

MILES 

99.8 

99.8 

RESURFACING 

2 

COST 

1,189 

1,223 

893 

3,305 

MILES 

27.4 

28.4 

20.7 

76.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

i 

1,189 

1,223 

893 

3,305 

MILES 

27.4 

28.4 

20.7 

76.5 

TOTAL 
ROADWAY 

1 

COST 

52,230 

1,189 

1,223 

2,480 

57,122 

MILES 

234.4 

27.4 

28.4 

23.6 

313.8 

STRUCTURES 

2 

COST 

7,585 

59 

7,644 

4 

COST 

TOTAL  STRUCTURES 

9 

COST 

7,585 

59 

7,644 

GRAND   TOTAL 

1 

COST 

59,815 

1,189 

1,282 

2,480 

64,766 

MILES 

234.4 

27.4 

28.4 

23.6 

. 

313.8  1 

31   A 


URBAN   F.A.    PRIMARY  ROUTE  15 

Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost   to  ntar«st      4IOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytar») 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

228 

228 

MILES 

2.7 

2.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

7//J 

1 

COST 

228 

228 

MILES 

2.7 

2.7 

MAJOR 
WIDENING 

2 
W 

COST 

426 

426 

MILES 

2,1 

2.1 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

COST 

426 

228 

654 

MILES 

2.1 

2.7 

4.8 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

'% 

COST 

GRAND   TOTAL 

1 

COST 

426 

228 

654 

MILES 

2.1 

2.7 

4.8 

31   B 


BEGUMNG  CI  LE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMFRCVEC 

SURFACE  MICTF 

ROACHAY  WICTI- 

SURFACE  TYPE 

ADT 

OHV 

SERVICE  VClLfE 

F0UNCAT1CN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  2C 

SUFFICIENCY  PATtNG 

AOJLSTEC  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


312.6 
1.3 

N 

0 

N 
E 
X 

I 

S 

T 
E 


BEGINNING  MILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  KICTH 

ROACkAY  hIDTK 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VOLLME 

FOUNDATICN  -  i0 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  20 

CAPAC  ITY  -  3C 

SUFFICIENCY  RATING 

ADJLSTED  RATING 

DEFICIENT  MILEAGE 


.0" 
0.2 
71 
71 
40 
40 
PHS 
3034 
394 
464 
9 
28 
10 
20 
17 
S4 
79 
.04 


55.3 
0.8 
34 
59 
22 
24 

RMS 
2798 

363 

610 
0 
8 
4 
4 

21 

37 

29 
.56 


57.2 
11.1 

33 
53 
24 
26 

RMS 

237 
35 

476 

2 

17 

4 

1 

29 

53 

62 
5.25 


6E.31 
2.7 
31 
64 
22 
26 
FMS 
90 

I  1 

201 

0 

13 

5 

0 

29 

47 

63 

1.46       t 


71.1 

8.2 
33 
52 
22 
26 

RMS 
75 
11 

523 

0 

14 

6 

0 

30 

50 

68 
,  13 


2 

327 

68 

NOW 


2 
76 


NOW 


I" 

L 

IL 

1 


32 


F A  P     ROUTE     NO    16, 
:-HEET      i     OF    4 


-< 


BEGINNING  MILE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEO 

SURFACE  WICTH 

RCACkAY  kICTH 

SURFACE  TYPE 

AOT 

OHV 

SERVICE    VCLLME 

FCUNDATICN   -    10 

SURFAtE    -    30 

DRAINAGE    -    10 

SAFETY    -    20 

CAPACITY    -    30 

SUFFICIENCY    BATING 

ADJLSTEO    RATING 

DEFICIENT    MILEAGE 


79.4 

64.6 

93.2 

98.6 102.5 

5.1 

8.6 

5.4 

3.9 

1  .6 

33 

26 

26 

38 

U 

R 
B 
A 

57 

55 

59 

50 

22 

22 

22 

24 

24 

30 

30 

24 

N 

RMS 

RMS 

RMS 

RMS 

78 

84 

220 

802 

11 

12 

33 

12C 

464 

329 

370 

469 

0 

C 

0 

0 

14 

11 

12 

13 

5 

6 

4 

6 

0 

1 

0 

1 

30 

25 

25 

26 

49 

47 

45 

46 

67 

64 

55 

47 

2-63 

4.5E 

2.59 

2.  14 

104.1 

1.1 

u 

R 

B 
A 
N 


105.2'106-e    113.5 '125.5 
3.4       5.c      11.6         1.7 


660 

1492 

1-5 


4 
1548 


1-5 


34 

51 

2C 

24 

BST 

1499 

194 

396 

C 

IC 

1 

23 

39 

35 

3.C5 

2 

1121 

91 

NOW 


34 

51 

2C 

24 

EST 

1058 

142 

255 

C 

13 

6 

1 

22 

42 

4C 

6.77 


68 
6B 
40 
40 

FMS 
1C67 

138 

4C3 
9 
28 
10 
7 
25 
75 
78 

.36 


2W    SURF 
1631  73 

263 
NOW    11-15 


27.2 

1.6 

34 

58 

22 

24 

RMS 

1065 

i3e 

272 
C 

13 
7 

1 

i  2 

43 

41 

1.03 

2W 

251 

108 

NOW 


129.1' 

4.5 

34 

34 

22 

24 

RHS 

1078 

140 

296 

0 

11 

6 

1 

23 

41 

39 

2.65 

2W 

626 

36 

NOW 


133.6 

8.4 

66 

66 

32 

32 

PMS 

1117 

145 

548 

9 

25 

10 

3 

26 

73 

71 

2.28 

SURF 

360 


142.1 

8.0 

65 

65 

32 

32 

PHS 

1143 

148 

720 

8 

24 

10 

5 

27 

74 

72 

2.08 

SURF 

340 


6-10      6-10 


150. 

1.8 

32 

32 

20 

24 

BST 

1585 

2C6 

263 

0 

14 

8 

1 

15 

42 

38 

1.C6 

2 

529 

410 

NOW 


154.2 

155.0 

161. C' 

170.1 

C.6 

5.5 

9.0 

5.7 

U 

50 

35 

35 

R 

54 

35 

35 

B 

24 

20 

20 

A 

30 

24 

24 

N 

PHS 

EST 

BST 

1038 

801 

633 

134 

104 

82 

308 

392 

352 

0 

0 

0 

14 

7 

9 

10 

4 

5 

5 

2 

1 

23 

26 

27 

52 

39 

42 

51 

39 

44 

2.85 

5.51 

3.35 

2W 

2W 

2 

2 

78 

691 

2344 

1294 

- 

- 

198 

- 

NOW 

NOW 

NOW 

NOW 

BEGINNING    CHE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    W1CTF 

ROACkAY    WIOTH 

SURFACE    1YPE 

ADT 

DHV 

SERVICE  VOLUME 

FOUNDATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTEC  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT. 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 
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FA'P     ROUTE    NO   .16 
SHEET'    2- OF    4 


BEGINNING    HUE 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    hlCTF 

ROAOkAY    hIDTh 

SURFACE    TYPE 

ADT 
DHV 

SERVICE  VOLUPE 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJISTEO  RATING 
DEFICIENT  MLEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


10   6-10   6-10 


NOW    NOW   6-10   6-10 


1-5 


6-10 


1-5 


237-'i  BEGIMUNG  MIE  FCST 
LENGTH 
60  YEAR  BUILT 
t0  YEAR  IMPPCVEO 
28  SURFACE  WIDTK 
28  RCACfcAY  HCTH 
P**S  SURFACE  TYPE 
333  ADT 
55  DHV 
«7  SERVICE  VCLLME 
0  FCUNDATICN  -  10 
9  SURFACE  -  30 
10  DRAINAGE  -  10 
*  SAFETY  -  20 
"  CAPACITY  -  30 
52  SUFFICIENCY  RATING 
59  ADJUSTED  RATING 
2-19  CEF1CIENT  MILEAGE 
SURF  PROPOSED  IMPROVEMENT 
193  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURES  (000) 
1-5  YEAR  OF  IMPROVEMENT 


34 


FAP     ROUTE     NO     16 
SHEET      3  OF    4 


L 


BEGINNING  NILE  FCST 

UENGTh 

YEAR  BUILT 

YEAR  IMPRCVEO 

SURFACE  WICTt- 

ROACkAY  fciCTH 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLME 

FCUNDATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  30 

SUFFICIENCY  RATING 

ADJISTED  RATING 

EFFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURES  (000) 

YEAR  OF  IMPROVEMENT 


BEGINNING  CUE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  hlD^ 

RCACliAY    hICTF 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VOLLNE 

FCUNDATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  SATING 

ADJLSTEC  RA1 ING 

DEFICIENT  CILEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


35 


FAP     ROUTE     NO 

•JHtET       4   0  F    4 


iO 


RURAL   F.A.    PRIMARY  ROUTE  16 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarast      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No 

L 
A 
N 
E 
S 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


GRAND   TOTAL 


MILES 


COST 


MILES 


2     COST 


4    COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


8,198 


41.5 


8.198 


41.5 


5,323 


53.9 


13.521 


95.4 


1.452 


1.452 


14.973 


95.4 


-5 


2,075 


59.2 


2,075 


59.2 


2.075 


59.2 


2,075 


59.2 


6-10 


1,657 


43.1 


1,657 


_4^1 


1.657 


43.1 


1.657 


-42J. 


11-15 


16-20 


73 


1.7 


73 


1.7 


73 


1.7 


73 


JLZ 


GRAND 
TOTAL 


8,198 
41.5 


8,198 
41.5 


5,323 
53.9 


3,805 


104.0 


3,805 


104.0 


17,326 


199.4 


1,452 


1,452 


18.778 


199.4 


h 


35  A 


URBAN  F.A.    PRIMARY  ROUTE  16 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricss  -    Cost   to  ntar«*t      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES  V//*  COST 


GRAND   TOTAL 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


2     COST 


4     COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


254 


1.2 


254 


1.2 


144 


144 


398 


1.2 


1-5 


2,208 


4.5 


2,208 


4.5 


6-10 


2,208 


4.5 


1,492 


1,492 


3,700 


4.5 


11-15 


16-20 


GRAND 
TOTAL 


2,208 
4.5 

2,208 

4.5 

254 


1.2 


2,462 


5.7 


144 
1,492 


1,636 


4,098 


5.7 


35  B 


RURAL   F.A.    PRIMARY  ROUTE  17 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarttt      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


No. 
L 

A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar«) 


NOW 


225 


A 


225 


.5 


482 


5,8 


701 


24.1 


1-5 


85 


2.1 


6-10 


11-15 


21 


16-20 


GRAND 
TOTAL 


225 


225 


482 


5.8 


807 


26.7 


SUB -TOTAL 
RESURFACING 


COST 


701 


85 


MILES 


24.1 


2.1 


21 


807 


26.7 


TOTAL 
ROADWAY 


COST 


1,408 


85 


MILES 


30.4 


2.1 


21 


.5 


1,514 


33.0 


STRUCTURES 


COST 


COST 


TOTAL  STRUCTURES 


COST 


GRAND   TOTAL 


COST 


1,408 


85 


MILES 


30.4 


2.1 


21 


.5 


1,514 


33.0 


36  A 


URBAN   F.A.    PRIMARY   ROUTE  17 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarttt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

771 

771 

MILES 

.8 

.8 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

771 

771 

MILES 

.8 

.8 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

34 

34 

MILES 

1.0 

1.0 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

1 

COST 

34 

34 

MILES 

1.0 

1.0 

TOTAL 
ROADWAY 

I 

COST 

34 

771 

805 

MILES 

1.0 

.8 

1.8 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

1 

COST 

34 

771 

805 

MILES 

1.0 

.8 

1.8 

36  B 


3 


D&N 


\p&'   m,« 


ffi\ 


J 


BEGINNING  HUE  POST 

0.0 

1.0 

2.1 

13.0 

18. 0X 

20. 0N 

23.9  V 

34.9 

38.0 

48.4' 

58.9 

63.3  ' 

73.5 

BEGINNING  MIIE  PCST 

LENGTH 

C.9 

1.1 

10.9 

5.C 

2.0 

3.8 

10.9 

3.1 

10.3 

10.4 

4.3 

1C.2 

9.3 

LENGTH 

YEAR  BUILT 

U 

57 

64 

63 

28 

28 

31 

31 

31 

31 

29 

67 

65 

YEAR  BUILT 

YEAR  improve: 

R 

57 

64 

63 

35 

35 

35 

56 

53 

53 

35 

67 

65 

YEAR  IMFROVEC 

SURFACE 

KIDTF 

B 

32 

30 

3C 

20 

20 

20 

20 

20 

20 

20 

30 

28 

SURFACE  WICTF 

ROADWAY 

KICTF 

A 

32 

30 

30 

24 

24 

24 

24 

24 

24 

24 

20 

28 

ROADV.AY  t.ICTF 

SURFACE 

TYPE 

N 

BST 

PMS 

PMS 

BST 

BST 

BST 

BST 

RMS 

RMS 

BST 

PMS 

PMS 

SURFACE  TYPE 

AOT 

1751 

375 

283 

284 

274 

222 

189 

185 

192 

216 

235 

283 

ADT 

DHV 

227 

46 

36 

36 

35 

28 

24 

24 

24 

28 

30 

36 

OHV 

SERVICE 

VOLUME 

448 

554 

612 

608 

582 

387 

364 

387 

406 

338 

648 

416 

SERVICE  VCLUME 

FOUNCAT1 

CN  -  10 

6 

5 

4 

0 

0 

0 

0 

C 

0 

0 

8 

7 

FCUN0AT1CN  -  10 

SURFACE 

-  3C 

21 

18 

16 

8 

9 

8 

10 

7 

8 

10 

24 

25 

SURFACE  -  3C 

DRA1NAG! 

-  1C 

10 

10 

10 

8 

8 

7 

7 

7 

5 

5 

10 

1C 

ORAINAGE  -  K 

SAFETY  - 

2C 

3 

4 

5 

2 

3 

1 

1 

1 

1 

2 

17 

4 

SAFETY  -  2C 

CAPACITY 

-  3C 

22 

29 

2? 

29 

29 

29 

25 

25 

29 

29 

29 

29 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

62 

66 

64 

47 

49 

43 

47 

44 

43 

46 

88 

75 

SUFFICIENCY  PATING 

ADJLSTEC 

RATING 

57 

71 

71 

55 

57 

55 

58 

55 

54 

56 

52 

81 

AOJLSTED  RATING 

DEFICIENT  MILEAGE 

.44 

3.7C 

i.eo 

1.07 

1.58 

6.02 

1.68 

5.81 

5.57 

2.37 

1.22 

2.34 

DEFICIENT  MILEAGE 

PROPOSEC 

IMPROVEMENT 

SURF 

SURF 

SURF 

SURF 

2W 

2W 

2 

2 

2 

2 

2W 

SURF 

SURF 

PROPOSED  IMPROVEMENT 

COST  OF 

ROADWAY  (000) 

307 

43 

470 

215 

105 

232 

1537 

451 

1468 

1482 

232 

440 

253 

COST  OF  ROADWAY  (000) 

COST  OF 

STRUCTURE  (000) 

125 

- 

- 

- 

- 

- 

17 

7 

92 

105 

13 

- 

- 

COST  OF  STRUCTURE  (000) 

TIME  OF 

IMPROVEMENT 

1-5 

1-5 

6-10 

6-10 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

11-15 

6-10 

TIME  OF  IMPROVEMENT 

J 


37 


FAP    ROUTE    NO 
SHEET      I     OF    ! 


8 


RURAL   F.A.   PRIMARY  ROUTE   18 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost    to  ntarest      11000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


No 

L 
A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


2 
W 


TOTAL 
ROADWAY 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


STRUCTURES 


TOTAL  STRUCTURES  '///>  COST 


GRAND   TOTAL 


COST 
COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Y«art) 


NOW 


4,938 


34.7 


4,938 


34.7 


569 


10.1 


5,507 


44.8 


234 


234 


5,741  _ 


44.8 


-5 


43 


1.1 


43 


1.1 


43 


1.1 


43 


_L1 


6-10 


938 


25.2 


938 


25.2 


938 


25.2 


938 


25.2 


11-15 


16-20 


440 


10.2 


440 


10.2 


440 


10.2 


440 


10.2 


GRAND 
TOTAL 

4.938 
34^7 


4,938 


34.7 


569 
10.1 


1,421 


36.5 


1,421 
36.5 


6,928 


81.3 


234 


234 


7,162 


81.3 


37  A 


URBAN   F.A.    PRIMARY  ROUTE  18 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y«art) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

307 

307 

MILES 

0.9 

0.9 

3 

COST 

MILES 

4 

COST 

MILES 

. 

SUB -TOTAL 
RESURFACING 

1 

COST 

307 

307 

MILES 

0.9 

0.9 

TOTAL 
ROADWAY 

i 

COST 

307 

307 

MILES 

0.9 

0.9 

STRUCTURES 

2 

COST 

125 

125 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

125 

125 

GRAND   TOTAL 

I 

COST 

432 

432 

MILES 

0.9 

0.9 

37  B 


DRUM  MONO 
FAS 


BEGINNING  MILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEO 

SURFACE  hlOTt- 

ROADWAY  HICTh 

SURFACE  TYPE 

AOT 

OHV 

SERVICE  VCLLME 

FGUNOATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

ADJLSTEO  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


1-5  11-15 


6-10   6-10 


BEGINNING  MILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  V.ICTF 

ROACUAY  hlOTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VClLf'E 

FGUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJISTED  RATING 

CEF  1CIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


38 


FAP     ROUTE     NO 
SHEET       I     OF     I 


RURAL  F.A.   PRIMARY   ROUTE  19 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarttt      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION    L 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


JL918 


8.1 


-5 


6-10 


11-15 


138 


1.5 


16-20 


GRAND 
TOTAL 


1,918 


8.1 


138 
1.5 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


1,918 


138 


MILES 


8.1 


1.5 


2,056 


9.6 


MAJOR 
WIDENING 


COST 


986 


418 


MILES 


9.1 


3.3 


1,404 


12.4 
TT57U" 


COST 


306 


MILES 


RESURFACING 


COST 


MILES 


COST 


MILES 


7.6 


1,221 
"TT7ZT 


43 
T70~ 


112 


120 


2.6 


2.8 


~3(nr 


232 
"57T 


SUB -TOTAL 
RESURFACING 


COST 


306 


1,333 


163 


MILES 


7.6 


24.0 


3.8 


1,802 


35.4 


TOTAL 
ROADWAY 


COST 


3,210 


1,751 


163 


138 


MILES 


24.8 


27.3 


3.8 


1.5 


5,262 


57.4 
278 


STRUCTURES 


COST 


COST 


2Z8. 


TOTAL  STRUCTURES 


COST 


279, 


278 


GRAND   TOTAL 


COST 


3,488 


1,751 


163 


138 


MILES 


24.8 


27.3 


3.8 


1.5 


5,540 


57.4 


38  A 


URBAN   F.A.    PRIMARY  ROUTE  19 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prictt  -    Cost    to  nearest      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


$UB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No. 

L 
A 
N 
E 
S 


2 
W 


4 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytort) 


NOW 


1-5 


6-10 


976 


5.2 


976 


5.2 


11-15 


976 


5.2 


1.385 


1,385 


2,361 


_5^2_ 


16-20 


GRAND 
TOTAL 


976 


5.2 


976 


5.2 


976 


5.2 


1,385 


1.385 


2,361 


JL2. 


38  B 


-■m 


BEGINNING    CUE    FCST 

0.0 

1.7 

x     6.1 

V  13.0 

18.5 

23.1 

128.8 

31.5' 

32.9 

4 

2.C 

50.0 

51.7 

52.5 

58.6 

62.5 

63.9 

LENGTH 

1.7 

S.3 

6.8 

5.6 

4.1 

5.7 

2.5 

1.4 

9.0 

7.9 

1.7 

C.8 

6.0 

3.9 

1.3 

C.3 

YEAR    BUILT 

U 

64 

67 

69 

54 

54 

34 

U 

34 

L 

U 

U 

35 

35 

U 

56 

YEAR    IMPRCVEC 

R 

64 

67 

69 

54 

54 

58 

N 

57 

N 

N 

R 

35 

35 

R 

56 

SURFACE    MCTF 

E 

40 

40 

40 

26 

28 

20 

C 

C 

20 

D 

C 

D 

C 

B 

iC 

2C 

8 

24 

ROAOV.AY    V.ICTF 

A 

10 

40 

40 

28 

28 

24 

E 

C 

24 

E 

C 

E 

G 

A 

24 

24 

A 

32 

SURFACE    TYPE 

N 

PMS 

PMS 

PMS 

RMS 

PMS 

RMS 

R 

N 

RMS 

R 

N 

R 

N 

N 

RMS 

RMS 

N 

RMS 

AOT 

1376 

882 

787 

792 

894 

1040 

S 

1279 

S 

S 

2288 

1679 

1653 

DHV 

178 

114 

1C2 

102 

116 

135 

T 

166 

T 

T 

297 

218 

214 

SERVICE    VCLL*E 

195 

565 

16  5 

378 

266 

185 

R 

333 

R 

R 

534 

356 

896 

FOUNCATICN    -     10 

8 

9 

e 

0 

2 

0 

U 

0 

U 

L 

0 

C 

8 

SURFACE    -    3C 

25 

27 

25 

14 

17 

12 

C 

12 

C 

C 

13 

12 

21 

DRAINAGE    -    1C 

10 

10 

1C 

1C 

1C 

8 

T 

8 

T 

T 

5 

5 

10 

SAFETY    -    20 

3 

4 

3 

4 

5 

1 

I 

2 

I 

I 

3 

1 

1 

CAPACITY    -    3C 

16 

27 

21 

26 

23 

19 

C 

23 

0 

C 

22 

21 

26 

SUFFICIENCY    RATING 

62 

77 

67 

54 

57 

40 

N 

45 

N 

N 

43 

35 

66 

AOJLSTED    RATING 

55 

77 

68 

55 

57 

39 

42 

36 

34 

62 

DEFICIENT    MILEAGE 

1.66 

1.57 

1.85 

1.91 

i.4E 

1.55 

4.97 

3.45 

2.38 

.11 

PROPOSED    IMPROVEMENT 

2 

SURF 

SURF 

SURF 

SURF 

SURF 

2 

2 

NONE 

NONE 

2 

2 

2 

2 

2 

COST    OF    ROADWAY    (000) 

286 

185 

290 

240 

113 

436 

595 

2142 

- 

- 

279 

1492 

1038 

499 

34 

COST    OF    STRUCTURE    (000) 

- 

- 

- 

- 

- 

- 

138 

315 

- 

- 

- 

- 

- 

- 

- 

TIME    OF    IMPROVEMENT 

16-20 

6-10 

11-15 

11-15 

NOW 

NOW 

NOW 

NOW 

- 

- 

11-15 

NOW 

NOW 

NOW 

NOW 

BEGINNING  MILE  FOST 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  WIDTH 
RCAChAY  kICTH 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VOLLME 
FCUNTATICN  -  13 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPAC  ITY  -  2C 
SUFFICIENCY  SATING 
AOJLSTED  RAT  ING 
DEFICIENT  MILEAGE 
2W  PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 
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FAR     ROUTE     NO    20 
SHEET      i     0  F    I 


RURAL   F.A.   PRIMARY  ROUTE  20 
Estimated   Cost   of    Reconstructing    to    Present    Standards 

1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


3 

4 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Y«art) 


NOW 


5,267 


21.4 


5,267 


21.4 


34 


_542_ 


^Sl. 


549 


_9_8_ 


5,850 


31.5 


453 


A52. 


6,303 
31.5 


I  -5 


6-10 


Jii 


A^3_ 


185 


As2. 


185 


4.3 


185 


4.3 


M-15 


_5_3Q_ 


12-4 


16-20 


530 


12.4 


530 


12.4 


530 


12.4 


GRAND 
TOTAL 


5,267 
21.4 


5,267 
21.4 


34 


1,264 


26.5 


1.264 


26.5 


6,565 


48.2 


453 


453 


7,018 
48.2 


39  A 


URBAN   F.A.    PRIMARY  ROUTE  20 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost   to  n«ar«st      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No. 

L 
A 
N 

E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


A21. 


:lj_ 


I  -5 


6-10 


11-15 


279 


0.8 


16-20 


286 


1.7 


GRAND 
TOTAL 


1,064 


3.8 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


499 


MILES 


1.3 


279 


0.8 


286 


1.7 


1,064 


3.8 


MAJOR 
WIDENING 


COST 


MILES 


COST 


RESURFACING 


MILES 


COST 


MILES 


COST 


MILES 


SUB -TOTAL 
RESURFACING 


COST 


MILES 


TOTAL 
ROADWAY 

STRUCTURES 


COST 


499 


MILES 


1.3 


COST 


COST 


TOTAL  STRUCTURES 


COST 


COST 


GRAND   TOTAL 


499 


MILES 


1.3 


279 


0.8 


279 


0.8 


286 


1.7 


286 


1.7 


1,064 


3.8 


1,064 


3.8 


39  B 


I 


BEGINNING  PILE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEC 

SURFACE  MCTF 

ROADWAY  MCTF 

SURFACE  TYPE 

ADT 

OHV 

SERVICE  VOLUME 

FOUNDATION  -  1C 

SURfACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

AOJISTED  RATING 

DEFICIENT  PUEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


44.0 

0.8 

72 

12 

40 

40 

PMS 

532 

69 

66  2 

10 

30 

10 

2 

26 

80 

82 

.U 

NONE 


$4.8 

2.8 

64 

61 

24 

26 

RMS 

712 

92 

297 

0 

13 

8 

1 

25 

47 

48 

1.5C 

2 

617 


47.7 
1.2 


SURF 
63 


49.0 

8.7 

51 

65 

32 

32 

RMS 

269 

34 

482 

4 

16 

10 

.2 

29 

61 

69 

3.40 

SURF 

336 


NOW  16-20 


7.0 
C.5 

72 

72 

34 

34 
PMS 
5C3 

65 
774 

10 

30 

10 
2 

29 

81 

83 
.C9 
2W 

43 

NOW 


BEGINNING  PI LE  POST. 

74.6 

75.3 

LENGTH 

0.7 

1.0 

YEAR  BUILT 

U 

28 

YEAR  IMPROVEC 

R 

52 

SURFACE  WIDTH 

B 

20 

POACkAY  hICTF 

A 

24 

SURFACE  TYPE 

N 

PMS 

AOT 

79C 

OHV 

102 

SERVICE  VOLUME 

288 

FCUNCATICN  -  10 

C 

SURFACE  -  30 

15 

DRAINAGE  -  10 

7 

SAFETY  -  2C 

1 

CAPACITY  -  2C 

25 

SUFFICIENCY  PATING 

48 

ADJLSTEC  RATING 

49 

DEFICIENT  PILEACE 

.54 

PROPOSED  IMPROVEMENT 

2W 

2W 

COST  OF  ROADWAY  (000) 

182 

104 

COST  OF  STRUCTURE  (000) 

- 

- 

TIME  OF  IMPROVEMENT 

NOW 

NOW 

40 


FAP    ROUTE    NO     2 
SHEET      I     OF    I 


RURAL   F.A.   PRIMARY  ROUTE  21 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

617 

617 

MILES 

2,8 

2.8 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

617 

617 

MILES 

2.8 

2.8 

MAJOR 
WIDENING 

2 
W 

COST 

147 

147 

MILES 

1.5 

1.5 

RESURFACING 

2 

COST 

336 

336 

MILES 

8.7 

8.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

336 

336 

MILES 

8.7 

8.7 

TOTAL 
ROADWAY 

COST 

764 

336 

1,100 

MILES 

4.3 

8.7 

13.0 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

9 

COST 

GRAND   TOTAL 

1 

COST 

764 

336 

uoo 

MILES 

4.3 

8.7 

13.0 

40  A 


URBAN   F.A.    PRIMARY   ROUTE  21 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prict*  -    Cost   to  ntorstt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  lYsari) 

GRAND 
TOTAL 

NOW 

1  -5 

6-!0 

HH5 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

182 

182 

MILES 

0.7 

0.7 

RESURFACING 

2 

COST 

63 

63 

MILES 

1.2 

1.2 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

63 

63 

MILES 

1.2 

1.2 

TOTAL 
ROADWAY 

§ 

COST 

182 

63 

245 

MILES 

0.7 

1.2 

1.9 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

m 

COST 

GRAND   TOTAL 

m 

COST 

182 

63 

245 

MILES 

0.7 

1.2 

1.9 

40  B 


BEGINNING  MIE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEC 

SURFACE  WICTF 

ROADVAY  tilCTH 

SURFACE  TYPE 

ADT 

□  HV 

SERVICE  VGLlfE 

FOUNDATION  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJLSTEO  RATING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


3EGINMNG  PILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  improve: 

SURFACE  HIOTF 
RCACkiAY  felCTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VOLLBE 
FCUNCATICN  -  10 
SURFACE  -  3D 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJLSTEC  RAI  ING 
DEFICIENT  PILEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  GF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


41 


FA  P    ROUTE    NO 
SHEET      I     OF    2 


22 


NORTH   DAKOTA 


BEGINNING  »ILE  POST 

LENGTH 

YEAR  euin 

YEAR  IMPPCVIC 

SURFACE   wictf 

ROAOhAY  HIOTF 

SURFACE  TYPE 

SOT 

DHV 

SERVICE  VCLLCE 

FOUNDATION  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  BATING 

ADJISTEC  RATING 

DEFIC1EI.T  HIIEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  NILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WIDTK 

ROAChAY  kICTK 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLHE 
FCUNCATICN  -  10 

SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  2C 
SUFFICIENCY  SATING 
AOJLSTEC  RAT ING 
DEFICIENT  CILEACE 
PROPOSED  IMPROVEMENT 
430  COST  OF  ROADWAY  (000) 
-  COST  OF  STRUCTURE  (000) 
NOW    NOW  TIME  OF  IMPROVEMENT 


42 


FAP     ROUTE    NO    22 

SHEET      2    0^2 


L 

L 
L 
L 
L 
L 
L 
L 


RURAL   F.A.   PRIMARY  ROUTE  22 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      tlOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

8,144 

8.144 

MILES 

38.7 

38.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

¥// 

COST 

8,144 

8,144 

MILES 

38.7 

38.7 

MAJOR 
WIDENING 

2 
W 

COST 

4,590 

4,590 

MILES 

45,5 

45.5 

RESURFACING 

2 

COST 

322 

788 

454 

1,564 

MILES 

7.5 

18.3 

10.6 

36.4 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

322 

788 

454 

1,564 

MILES 

7.5 

18.3 

10.6 

36.4 

TOTAL 
ROADWAY 

1 

COST 

12,734 

322 

788 

454 

14,298 

MILES 

84.2 

7.5 

18.3 

10.6 

120.6   \ 

STRUCTURES 

2 

COST 

?,fifi? 

33 

?,695 

4 

COST 

TOTAL  STRUCTURES 

'//// 

COST 

2.662 

33 

2.695 

GRAND   TOTAL 

I 

COST 

15t396 

32.2 

788 

487 

16.993 

MILES 

84.2 

7.5 

18.3 

10.6 

120.6 

42  A 


URBAN  F,A.   PRIMARY  ROUTE  22 
Estimated   Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prie*»  -    Cost    to  ntarett      11000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


430 


1.0 


430 


1.0 


430 


1.0 


430 
1.0 


I  -5 


.1 


.1 


6-10 


.1 


11-15 


.1 


.1 


16-20 


112 


1.9 


112 


1.9 


112 


1.9 


112 


1.9 


GRAND 
TOTAL 


430 


1.0 


430 


1.0 


120 


2.1 


120 


2.1 


550 


3.1 


550 


3.1 


[ 
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BEGINNING  MLE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEC 

SURFACE  wictf 

ROACWAY  hlOTF 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLUKE 

FOUNCATICN  -  1C 

SURFACE  -  3C 

DRAINAGE  -  10 
SAFETY  -  2C 

CAPACITY  -  2C 
SUFFICIENCY  RATING 
ADJLSTEO  RAT  ING 
OEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


BEGINNING  MILE  FCST 
LENGTH 
YEAR  BUILT 
YEAR  IMPRCVEC 
SURFACE  WICTh 
ROADV.AY  UCTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VCLLHE 
FCUNCAT  ICN  -  1C 
SURFACE  -  3C 
ORAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJLSTED  RAT ING 
DEFICIENT  MILEAGE 
2W   PROPOSED  IMPROVEMENT 
236    COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 
NOW    TIME  OF  IMPROVEMENT 


1 


43 


F  A  P  ROUTE  NO  23 
SHEET    OF    2 


LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  talDTh 
RCACkAY  hICTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VOLLHE 
FCUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
AOJLSTED  RAT ING 
DEFICIENT  NILEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


BEGINNING  NILE  POST. 
'  LENGTH 
!  YEAR  8UILT 
YEAR  IMPROVEC 
SURFACE  WIDTH 
ROACkAY  felCTF 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VOLUME 
FCUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPAC ITY  -  2C 
SUFFICIENCY  PATING 
AOJLSTEC  RATING 
DEFICIENT  CILEAGE 
SURF   PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 
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FAP     ROUTE    NO    23 
SHEET     2   OF     2 


RURAL   F.A.    PRIMARY   ROUTE  23 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  nearest      $1000 


TYPE    OF 
CONSTRUCTION 


No. 

L 
A 
N 
E 
S 


CONSTRUCTION  SCHEDULE  (Ytars) 


NOW 


I  -5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


COST 


5, in 


COMPLETE 
RECONSTRUCTION 


MILES 


32.7 


COST 


MILES 


COST 


MILES 


5,m 


32.7 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


5,111 


MILES 


32.7 


5,111 


32.7 


MAJOR 
WIDENING 


COST 


5,166 


MILES 


54.5 


5,166 


54.5 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


586 


601 


21.8 


4.6 


972 


22.6 


2,159 


49.0 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


COST 


586 


601 


972 


MILES 


21.8 


4.6 


22.6 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


COST 


10,863 


601 


972 


MILES 


109.0 


4.6 


22.6 


COST 


879 


COST 


COST 


879 


COST 


11.742 


601 


972 


MILES 


109.0 


4.6 


22.6 


2,159 


49.0 


12,436 


136.2 


879 


879 


13,315 
136.2 


44  A 


URBAN   F.A.    PRIMARY  ROUTE  23 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

769 

769 

MILES 

1.6 

1.6 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

769 

769 

MILES 

1.6 

1.6 

MAJOR 
WIDENING 

2 
W 

COST 

63 

63 

MILES 

0..5 

0.5 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
§ 

COST 

MILES 

TOTAL 
ROADWAY 

I 

COST 

832 

832 

MILES 

2.1 

2.1 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

i 

COST 

832 

832 

MILES 

2.1 

2.1 

h 


I 


44  B 


[ 


BEGINNING  MILE  POST 

C 

.0 

0.8 

4.9N 

7.5 

12.2 

16.C 

22.6 

26.7 

31.8 

35.6 

43.1 

55.6 

LENGTH 

c 

.7 

4.0 

2.6 

4.6 

3.8 

6.5 

4.0 

5.1 

3.7 

7.4 

12.5 

9.8 

YEAR  BUILT 

u 

36 

68 

40 

41 

68 

41 

49 

54 

61 

61 

61 

YEAR  1MPBCVEC 

N 

37 

68 

42 

63 

tt 

49 

49 

54 

61 

61 

61 

SURFACE  WIDTH 

D 

C 

20 

40 

2C 

24 

40 

25 

25 

24 

24 

24 

24 

ROACWAY  WICTF 

E 

C 

2* 

40 

24 

24 

4C 

25 

25 

30 

26 

26 

26 

SURFACE  TYPE 

R 

N 

RMS 

PMS 

RMS 

RMS 

PMS 

8ST 

BST 

RMS 

PMS 

PMS 

FMS 

AOT 

s 

20  50 

1911 

1714 

1560 

1524 

1482 

1418 

1298 

1238 

1165 

1153 

DHV 

T 

338 

315 

232 

257 

251 

244 

233 

214 

204 

152 

190 

SERVICE  VCLINE 

R 

186 

450 

186 

120 

420 

182 

43e 

235 

316 

334 

184 

FCUNCAT1CN  -  10 

U 

3 

8 

C 

0 

9 

0 

c 

C 

7 

8 

8 

SURFACE  -  30 

c 

17 

25 

10 

8 

28 

8 

9 

11 

23 

22 

23 

DRAINAGE  -  10 

T 

4 

10 

5 

6 

1C 

7 

8 

10 

10 

1C 

1C 

SAFETY  -  2C 

I 

1 

3 

1 

1 

6 

6 

3 

5 

4 

3 

2 

CAPACITY  -  3C 

C 

3 

20 

7 

0 

21 

10 

22 

It 

2C 

21 

15 

SUFFICIENCY  RATING 

N 

28 

66 

23 

15 

74 

31 

42 

42 

64 

£4 

58 

ADJISTEO  RATING 

23 

61 

19 

13 

71 

28 

38 

39 

62 

62 

56 

DEFICIENT  MILEAGE 

2.90 

.89 

3.59 

3.24 

1.  7C 

2.77 

3. CO 

2.20 

2.69 

4.5C 

4.11 

PROPOSED  IMPROVEMENT 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

COST  OF  ROADWAY  (000) 

3298 

1041 

3782 

3058 

2643 

3219 

3242 

2369 

3492 

5818 

4562 

COST  OF  STRUCTURE  (000) 

- 

396 

1418 

- 

- 

559 

204 

- 

180 

164 

103 

TIME  OF  IMPROVEMENT 

NOW 

6-10 

NOW 

NOW 

11-15 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

BEGINNING    MILE    POST 

LENGTH 

YEAR    8UILT 

YEAR    IMPRCVEC 

SURFACE    WIDTh 

RCACViAY    MCTF 

SURFACE    TYPE 

ADT 

DHV 

SERVICE  VCLLME 

FCUNCATICN    -    10 

SURFACE    -    30 

DRAINAGE    -    10 

SAFETY    -    2t 

CAPACITY    -    3C 

SUFFICIENCY    RATING 

ADJLSTEC    RATING 

DEFICIENT    MLEAC? 

PROPOSEO  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


i 


45 


F  A  P  R  O.Li  T  E  NO  24 
SHEET   i  OF  2 


BEGINNING  MILE  POST 

LENGTH 

YEAR  EUILT 

YEAR  IMPROVEC 

SURFACE  WIOTF 

ROAOhAY  hIDTh 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VOLUME 
FOUNCATICN  -  10 
SURFACE  -  3C 
DRAINAGE  -  10 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
AOJLSTED  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000 
TIME  OF  IMPROVEMENT 


FAP     ROUTE    24  8    SPUR 
SHEET      2    OF    2 


RURAL   F.A.   PRIMARY   ROUTE  24 
Estimated  Cost   of    Reconstructing    to   Present    Standards 

1973    Unit    Prictt  -    Cost    to  ntartst      $1000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

< 

INSTRUCTION  SCHEDULE  (Ym 

rt) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

M-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

10,300 

1,661 

2,335 

14,296 

MILES 

28.3 

5.2 

5.7 

39.2 

3 

COST 

MILES 

4 

COST 

42,159 

1,041 

2,643 

45,843 

MILES 

71.2 

2.6 

6.5 

80.3 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

52,459 

1,041 

4,304 

2,335 

60,139 

MILES 

99.5 

2.6 

11.7 

5.7 

119.5 

MAJOR 
WIDENING 

2 

w 

COST 

3,486 

146 

3,632 

MILES 

31.0 

2.6 

33.6 

RESURFACING 

2 

COST 

312 

312 

MILES 

5.5 

5.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

312 

312 

MILES 

5.5 

5.5 

i    TOTAL 
ROADWAY 

1 

m 

COST 

56,257 

146 

1,041 

4,304 

2,335 

64,083 

MILES 

136.0 

2.6 

2.6 

11.7 

5.7 

158.6 

STRUCTURES 

2 

COST 

1,144 

59 

1,203 

4 

COST 

3,346 

396 

3.742 

TOTAL  STRUCTURES 

W/ 

COST 

4.490 

396 

59 

4.945 

GRAND   TOTAL 

m 

COST 

60.747 

146 

1.437 

4.304 

2.394 

69.028 

MILES 

136.0 

2.6 

2.6 

11.7 

5.7 

158.6 

46  A 


* 

k  'o 

n 

\  ^ 

'/, 

r 

1   r, 

1 

\- 

\  ^ 

u 

BE6INNING  NILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IKPROVEC 

SURFACE  HICTh 

ROACkAY  WICTF 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLfE 

FCUNCATKN  -  1Q 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  FATING 

AOJISTED  RAT  ING 

DEFICIENT  MllEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


Crone 


BEGIHMKG  MLE  PCST 

CO 

0.7 

LENGTH 

0.7 

6.7 

YEAR  BUILT 

33 

53 

YEAR  IfPBCVEC 

36 

55 

SURFACE  wICTF 

20 

20 

ROACVAY  hICTh 

24 

24 

SURFACE  TYPE 

EST 

RMS 

ADT 

e.4.6 

321 

DHV 

1C9 

41 

SERVICE  VCLUfE 

392 

422 

FOUNCATICN  -  10 

0 

0 

SURFACE  -  3C 

13 

1C 

DRAINAGE  -  K 

10 

5 

SAFETY  -  20 

1 

1 

CAPACITY  -  2C 

26 

29 

SUFFICIENCY  RATING 

50 

45 

ADJISTEC  RATING 

50 

52 

DEFICIENT  XUEACE 

.38 

3.71 

PROPOSED  IMPROVEMENT 

2W 

2 

COST  OF  ROADWAY  (000) 

95 

1045 

COST  OF  STRUCTURE  (000) 

1642 

62 

TIME  OF  IMPROVEMENT 

NOW 

NOW 

47 


FAP    ROUTE    NO  25  a  26 
SHEET      I    OF    I 


RURAL   F.A.    PRIMARY  ROUTE  25 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Priest  -    Cost    to  T^ar«st      $1000 


TYPE    OF 
CONSTRUCTION 

L 
A 
N 
E 
S 

CONSTRUCTION   SCHEDULE  {Y%<sr«) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

7,854 

7,854 

MILES 

27.9 

27.9 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

7,854 

7,854 

MILES 

27.9 

27.9 

MAJOR 
WIDENING 

2 
W 

COST 

3,741 

3,741 

MILES 

24.1 

24.1 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

f//// 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

COST 

11,595 

11,595 

MILES 

52.0 

52.0 

STRUCTURES 

2 

COST 

3,149 

3,149 

4 

COST 

TOTAL  STRUCTURES 

i 

COST 

3,149 

3,149 

GRAND   TOTAL 

1 

COST 

14,744 

14,744 

MILES 

52.0 

. 

52.0 

47  A 


URBAN   F.A.    PRIMARY  ROUTE  25 
Estimated   Cost    of    Reconstructing    to    Present    Standards 
1973    Unit    Prists  -    Cost   to  ntartst      tlOOO 


1 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION   SCHEDULE  (Ytar«) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

777/ 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

47 

47 

MILES 

.4 

.4 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

47 

47 

MILES 

.4 

.4 

TOTAL 
ROADWAY 

1 

COST 

47 

47 

MILES 

.4 

.4 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

M 

COST 

47 

47 

MILES 

.4 

.4 

1 


47  B 


RURAL   F.A.   PRIMARY   ROUTE  26 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Priets  -    Cost   to  nearest      MOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

1,045 

1,045 

MILES 

6.7 

6.7 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

1,045 

1,045 

MILES 

6.7 

6.7 

MAJOR 
WIDENING 

2 
W 

COST 

95 

95 

MILES 

0.7 

0.7 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 
MIL£S 

TOTAL 
ROADWAY 

§ 

COST 

1,140 

1,140 

MILES 

7.4 

7.4 

STRUCTURES 

2 

COST 

1,704 

1,704 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

1.704 

1,704 

GRAND   TOTAL 

m 

COST 

2.844 

2,844 

MILES 

7.4 

7-4 

47  C 


EKALAKA 


daw  SON     CO 


BEGINNING    MLE    PCST 

LENGTH 

YEAR    BUILT 

YEAR    IPPRCVEC 

SURFACE    UICTF 

ROACkAY    MCTF 

SURFACE    TYPE 

AOT 

DHV 

SERVICE  VCLLfE 

FCUNCATICN  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  20 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

ADJLSTED  RATING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  HI: 

LENGTH 

Y1AR  BUILT 

\ iAR  IMPROVEC 

'  URFACE  WIOTF 

ICACViAY  hICTH 

SURFACE  TYPE 

;DT 

DHV 

SERVICE  VGLLME 
-CUNCAT1CN  -  10 
■  URFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  2C 
SUFFICIENCY  RATING 
ADJLSTEC  RAT  ING 
DEFICIENT  MLEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


L 
L 

L 
L 


48 


FAP     ROUTE        27 
SHEET       I     OE    I 


? 


RURAL   F.A.   PRIMARY  ROUTE  27 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts   -    Cost    to  ntartst      1(000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

M-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

1,875 

1,875 

MILES 

11.4 

11.4 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
COMPLETE 
\     RECONSTRUCTION 

w// 

1 

COST 

1,875 

1,875 

MILES 

11.4 

11.4 

MAJOR 
WIDENING 

2 
W 

COST 

1  ,639 

1,639 

MILES 

22,8 

22.8 

RESURFACING 

2 

COST 

528 

1,037 

1,565 

MILES 

18.8 

24.2 

43.0 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

528 

1,037 

1,565 

MILES 

18.8 

24.2 

43.0 

TOTAL 
ROADWAY 

i 

COST 

3,514 

528 

1,037 

5,079 

MILES 

34.2 

18.8 

24.2 

77.2 

STRUCTURES 

2 

COST 

150 

197 

347 

4 

COST 

TOTAL  STRUCTURES 

§ 

COST 

150 

197 

347 

GRAND   TOTAL 

m 

COST 

3,664 

528 

1,234 

5,426 

MILES 

34.2 

18.8 

24.2 

77.2 

48  A 


URBAN   F.A.    PRIMARY  ROUTE  27 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No 

L 
A 
N 

E 
S 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


2 

W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


687 


2.3 


687 


2.3 


-5 


687 


2.3 


6-10 


-15 


16-20 


GRAND 
TOTAL 


687 


2.3 


687 


2.3 


687 


2.3 


48  B 


J 
j 

J 

] 
] 
] 
] 
] 
] 
] 
] 
] 
] 
] 
1 


BEGINNING  HIE  FCST 

0.0 

LENGTH 

8.7 

YEAR  BUILT 

36 

YEAR  IMPROVEC 

36 

SURFACE  WIDTF 

18 

ROACkAY  WIDTF 

IB 

SURFACE  TYPE 

EST 

AOT 

295 

OHV 

66 

SERVICE  VCLUME 

179 

FOUNOATICN  -  10 

4 

SURFACE  -  30 

18 

DRAINAGE  -  10 

6 

SAFETY  -  20 

0 

CAPACITY  -  3C 

24 

SUFFICIENCY  RATING 

52 

ADJLSTEO  RATING 

60 

DEFICIENT  MILEAGE 

4.17 

PROPOSED  IMPROVEMENT 

2 

COST  OF  ROADWAY 

(000) 

2061 

COST  OF  STRUCTURE 

(000) 

7 

TIME  OF  IMPROVEMENT 

NOW 

BEGINNING  KILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WIDTH 

ROACUAY  kICTh 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VOLL'KE 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  2C 

SUFFICIENCY  SATING 

ADJLSTEC  RATING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000 

TIME  OF  IMPROVEMENT 


45.0 

47.3 

53.7 

6C.0 

v64.2 

68.3 

68.5 

68.6 

70.3 

82.  C 

90.9 

95.4 

96.'. 

101.1 

BEGINNING  MILE  POST 

2.3 

6.4 

6.2 

4.2 

4.1 

0.2 

0.1 

1.5 

11.7 

e.9 

4.4 

l.C 

*.e 

C.5 

LENGTN 

65 

65 

65 

69 

34 

L 

34 

0 

21 

36 

L 

L 

L 

68 

YHAR  BUILT 

65 

65 

65 

69 

57 

R 

57 

R 

54 

36 

N 

R 

N 

68 

ViAR  IMPROVEC 

23 

28 

28 

34 

22 

B 

22 

6 

22 

21 

C 

C 

8 

C 

C 

4C 

5URFACE  WIDTh 

28 

2e 

28 

34 

22 

A 

24 

A 

24 

24 

E 

c 

A 

E 

C 

40 

ICACkAY  UICTF 

PMS 

PMS 

PMS 

FNS 

RMS 

N 

RCS 

N 

RMS 

RMS 

R 

N 

N 

R 

N 

FMS 

SURFACE  TYPE 

328 

398 

499 

56C 

1C39 

1289 

12C4 

1C89 

S 

S 

I75e 

AOT 

73 

89 

112 

126 

233 

290 

240 

217 

T 

T 

351 

DHV 

248 

291 

394 

447 

510 

5C8 

544 

486 

R 

R 

3C9 

SERVICE  VOLUME 

8 

7 

8 

9 

0 

0 

0 

0 

U 

U 

7 

-CUNCATICN  -  10 

22 

23 

24 

26 

10 

10 

11 

13 

C 

C 

25 

URFACE  -  30 

10 

1C 

10 

10 

8 

8 

8 

8 

T 

T 

10 

I'SAINACE  -  10 

1 

C 

1 

8 

1 

20 

2 

2 

I 

I 

20 

SAFETY  -  2C 

26 

25 

26 

26 

23 

21 

23 

23 

C 

0 

13 

CAPACITY  -  2C 

67 

65 

69 

79 

42 

59 

44 

46 

N 

N 

75 

SUFFICIENCY  RATING 

73 

70 

72 

81 

41 

56 

42 

44 

71 

AOJLSTEC  RATING 

.76 

2.24 

1.94 

.88 

2.40 

.04 

6.55 

4.82 

.  14 

DEFICIENT  N  I  LEa<  E 

2 

2 

SURF 

SURF 

2 

2W 

2W 

SURF 

2W 

2W 

- 

2W 

- 

SURF 

PROPOSED  IMPROVEMENT 

132 

638 

348 

376 

1068 

68 

33 

357 

1475 

1122 

- 

335 

- 

22 

COST  OF  ROADWAY  (000) 

- 

- 

- 

83 

- 

- 

- 

- 

115 

- 

- 

- 

- 

COST  OF  STRUCTURE  (000) 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

NOW 

- 

NOW 

- 

11-15 

TIME  OF  IMPROVEMENT 

49 


FAP    ROUTE    NO   28 
SHEET      I     OF     l 


RURAL   F.A.   PRIMARY  ROUTE  28 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cott    to  n«ar«tt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


No 
L 

A 
N 
E 
S 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Y«art) 


NOW 


3.899 


21.5 


3,899 


21.5 


2,630 


20.7 


724 


10.4 


724 


10.4 


7,253 


1-5 


52,6 


205 


205 


7.458 
52.6 


6-10 


11-15 


16-20 


22 


0.5 


22 


0.5 


22 


0.5 


22 


0.5 


GRAND 
TOTAL 


3,899 


21.5 


3,899 


21.5 


2,630 


20.7 


746 


10.9 


746 


10.9 


7,275 


53.1 


205 


205 


7,480 
53.1 


49  A 


t 


URBAN  F.A.    PRIMARY  ROUTE  28 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarttt      41000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEOULE  (Ytort) 

GRAND 
TOTAL 

NOW 

1  -5 

8-10 

■  1  — 1-9 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

W/ 

(fill 

COST 

1 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

403 

403 

MILES 

1.2 

1.2 

RESURFACING 

2 

COST 

357 

357 

MILES 

1.5 

1.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

it, 

COST 

357 

357 

MILES 

1.5 

1.5 

TOTAL 
ROADWAY 

1 

COST 

760 

760 

MILES 

2.7 

2.7 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

§ 

COST 

GRAND   TOTAL 

1 

COST 

760 

760 

MILES 

2.7 

2.7 

49  B 


L 


CITY 


BEGINNING  CUE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WIDTH 

ROADWAY  WIDTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLfE 

FOUNCAT ION  -  10 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJISTED  RATING 

DEFICIENT  fUEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


NOW 


BEGINNING  HI  LE  POST.. 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVED 
SURFACE  WIDTH     •  .  ■ 
ROADWAY  WIDTH 
SURFACE  TYPE 
ADT 
DHV 

SERVICE  VOLUME 
FCUNDATICN  -  10 
SURFACE  -  20 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  3C 
<.<.   SUFFICIENCY  PATING 
51  ADJLSTED  RAI  ING 
.25  DEFICIENT  MLEACE 
2  PROPOSED  IMPROVEMENT 
"•63  COST  OF  ROADWAY  (000) 
136  COST  OF  STRUCTURE  (000) 
NOW  TIME  OF  IMPROVEMENT 


50 


FAP     ROUTE  NO  2D  I 

SHEET  I    DF    I 


L 
L 
L 
L 
L 


RURAL   F.A.    PRIMARY   ROUTE  29 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  n«ar«tt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION    . 

2 

COST 

4,220 

4,220 

MILES 

15.7 

15.7 

3 

COST 

MILES 

4 

COST 

MILES 

1    SUB -TOTAL 

COMPLETE                  | 
;    RECONSTRUCTION 

¥// 

COST 

4,220 

4,220 

MILES 

15.7 

15.7 

MAJOR 
J    WIDENING 

2 
W 

COST 

6,008 

6,008 

MILES 

43,2 

43.2 

RESURFACING 

2 

COST 

100 

100 

MILES 

2.3 

2.3 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

1 

COST 

100 

100 

MILES 

2.3 

2.3 

TOTAL 
|     ROADWAY 

1 

m 

COST 

10,328 

10,328 

;  MILES 

61.2 

61.2 

STRUCTURES 

2 

COST 

602 

602 

4 

COST 

TOTAL  STRUCTURES 

Wj 

!  COST 

602 

602 

GRAND   TOTAL 

/A 

J  COST 

10,930 

10,930 

;  MILES 

61.2 

61.2 

50  A 


URBAN  F.A.    PRIMARY  ROUTE  29 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost   to  nearest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION    I  1  I  MILES 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES  W/t  COST 


GRAND   TOTAL 


COST 


MILES 


COST 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


2     COST 


4    COST 


COST 
MILES 


CONSTRUCTION  SCHEDULE  (Years) 


NOW 


755 


1.9 


755 


JL3_ 


755 


1.9 


I  -5 


50 


JL1 


50 


6-10 


_U_ 


50 


JL2 


50 


1.1     1 


-15 


16-20 


GRAND 
TOTAL 


755 


1.9 


50 
1.1 


50 


1.1 


805 


3.0 


805 
3.0 


50  B 


"I 

J 

1 

1 

1 


BEGINNING  HIE  FCST 

CO 

10.  I 

2C.6 

23.3 

LENGTH 

10.1 

10.4 

2.7 

0.8 

YEAR  BUILT 

3a 

4C 

40 

I 

YEAR  IMPRCVEC 

4C 

4C 

4C 

R 

SURFACE  hlOTF 

20 

2C 

20 

B 

RCAOkAY  hICTF 

24 

24 

24 

A 

SURFACE  TYPE 

Rf  S 

RMS 

RPS 

N 

ADT 

434 

270 

422 

DHV 

60 

37 

59 

SERVICE  VCLUCE 

255 

255 

277 

FQUNDAT1CN  -  10 

0 

C 

0 

SURFACE  -  30 

12 

12 

13 

DRAINAGE  -  K 

7 

8 

8 

SAFETY  -  20 

3 

1 

2 

CAPACITY  -  3C 

26 

28 

27 

SUFFICIENCY  RATING 

48 

49 

50 

AOJLSTEO  RATING 

53 

58 

55 

DEFICIENT  N1LEACE 

5.27 

5.34 

1.37 

PROPOSED  IMPROVEMENT 

2W 

2W 

2W 

2W 

COST  OF  ROADWAY  (000) 

1089 

683 

302 

218 

COST  OF  STRUCTURE  (000) 

- 

67 

- 

- 

TIME  OF  IMPROVEMENT 

NOW  . 

NOW 

NOW 

.  NOW 

30  a 


RURAL   F.A.    PRIMARY   ROUTE   30 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarast      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 
L 

A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


2,074 


23.2 


2,074 


23.2 


67 


67 


2.141 


I  -5 


6-10 


21A. 


1-15 


16-20 


GRAND 
TOTAL 


2,074 


23.2 


2,074 


23.2 


1ST 


67 


2.141 


33,3  I 


51  A 


URBAN   F.A.   PRIMARY  ROUTE  30 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      4IOOO 


TYPE    OF 
CONSTRUCTION 


No. 

L 
A 
N 
E 
S 


CONSTRUCTION  SCHEDULE  (Ytar«) 


NOW 


I  -5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


COST 


COMPLETE 
RECONSTRUCTION 


MILES 


COST 


MILES 


COST 


MILES 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


MILES 


MAJOR 
WIDENING 


COST 


218 


MILES 


0.8 


218 


0.8 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


GRAND   TOTAL 


MILES 


COST 


COST 


COST 


COST 


MILES 


218 


.8 


218 


218 


218 


51   B 


RURAL  F.A.    PRIMARY   ROUTE  32 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarett      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No. 

L 
A 
N 
E 
S 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


CONSTRUCTION  SCHEDULE  (Ytar«) 


NOW 


5,961 


36.3 


5,961 


36.3 


1,176 


MILES 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


18,7 


-5 


7,137 


55.0 


bW 


540 


7,677 


55.0 


6-10 


11-15 


16-20 


"5TT 


50 


50 


GRAND 
TOTAL 


5,961 


36.3 


5,961 


36.3 


1,176 


18.7 


7,137 


55.0 


VJV 


590 


7,727 


55.0 


L 


51   C 


URBAN   F.A.    PRIMARY   ROUTE   32 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts   -    Cost    to  ntarest      $1000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


No. 

L 
A 
N 
E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION   SCHEDULE  (Ytar«) 


NOW 


I  -5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


37 


0.9 


37 


0.9 


SUB-TOTAL 
RESURFACING 


COST 


MILES 


37 


0.9 


37 


0.9 


TOTAL 
ROADWAY 


COST 


MILES 


37 


0.9 


37 


0.9 


STRUCTURES 


COST 


COST 


TOTAL  STRUCTURES 


COST 


GRAND   TOTAL 


COST 


MILES 


37 


0.9 


37 


0.9 


51    D 


BEGINNING    HIE    FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  MCTH 

ROAChAY  WIDTH 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VCLLME 
FOUNOATICN  -  10 
SURFACE  -  3C 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  2C 
SUFFICIENCY  RATING 
ADJUSTED  RATING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


BEGINNING  HUE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  MCTH 

ROACkAY  WIDTH 

SURFACE  TYPE 

ADT 
DHV 

SERVICE  VOLIME 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  20 
CAPACITY  -  3C 
SUFFICIENCY  RATING 
ADJUSTED  RATING 
DEFICIENT  HIEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


L 


NOW 


NOW 


46.8  BEGINNING  HUE  POST 
7.0  LENGTH 
66  YHAR  BUILT 
66  y;ar  IMPROVEC 
30  SURFACE  WIDTH 
30  FOACkAY  kICTF 
PMS  SURFACE  TYPE 
138  /DT 
22  DHV 
410  SEiVICE  VOLUME 
10  =CUNCATICN  -  10 
27   .URFACE  -  30 
IRAINAGE  -  10 
SAFETY  -  2C 
CAPAC ITY  -  30 
SUFFICIENCY  SITING 
ADJLSTEC  RATING 
.37   1.33  DEFICIENT  MLEACE 
2   NONE  PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


NOW 


52 


FAP     ROUTE    NO  33  8  35 
SHEET      I     OF    I 


RURAL   F.A.   PRIMARY  ROUTE  33 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No. 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


IILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION   SCHEDULE  (Ytart) 


NOW 


596 


1.9 


596 


1.9 


1,220 
~~0" 


1,220 


8.8 


1,816 


10.7 


134 


134 


1,950 
10.7 


I  -5 


"350" 
ITTT 


450 


10.3 


450 


10.3 


450 
10.3 


6-IO 


T9T 


"O" 


11-15 


199 


4.6 


199 


4.6 


199 
4.6 


16-20 


GRAND 
TOTAL 


596 
1.9 


596 


1.9 


~2XT 


1,869 


23.7 


2,465 


25.6 


134 


134 


2,599 
25.6 


52  A 


URBAN   F.A.   PRIMARY  ROUTE  33 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prices  -    Cost    to  nearest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Y«ar«) 


NOW 


455 


0.6 


455 


0.6 


455 


0.6 


455 


0.6 


-5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


455 
0.6 


455 


0.6 


455 


0.6 


455 


0.6 


52  B 


RURAL   F.A.    PRIMARY  ROUTE  35 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntorett      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No 
L 

A 
N 
E 
S 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


2 
W 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


6.996 


31.0 


6,996 


31.0 


671 


5.5 


7,667 


2L 


7,667 


36.5 


I  -5 


25£L 


M 


250 


M 


250 


AJl 


25Q_ 


A^L 


6-10 


11-15 


2hQ_ 


4.5 


250 


A_5_ 


250 


J^5_ 


250 


±Jl 


16-20 


GRAND 
TOTAL 


6,996 


31.0 


6,996 


31.0 


671 


5.5 


500 


9.0 


500 


9.0 


8,167 


45.5 


8,167 


ISA 


52  C 


BEGINNING  MLS  POST 

46.7 

47.7 

LENGTH 

1.7 

0.2 

y;ar  built 

^1 

U 

y;ar  improve: 

41 

R 

SURFACE  WIDTF 

20 

e 

ICACfcAY  V>ICTF 

26 

A 

SURFACE  TYPE 

BST 

N 

/OT 

SCO 

DHV 

135 

SERVICE  VOLLME 

685 

"CUNCATICN  -  10 

0 

■  URFACE  -  30 

9 

HRAINACE  -  10 

6 

SAFETY  -  2C 

17 

CAPACITY  -  3C 

27 

SUFFICIENCY  SATING 

59 

AOJLSTEC  RATING 

59 

DEFICIENT  CHEAOE 

.71 

PROPOSED  IMPROVEMENT 

2 

2 

COST  OF  ROADWAY  (000) 

371 

94 

COST  OF  STRUCTURE  (000) 

- 

- 

TIME  OF  IMPROVEMENT 

NOW 

NOW 

FLATHEAD 
LAKE 


BEGINNING  PILE  POST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WICTF 

ROADhAY  WICTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VOLUME 

FOUNCATICN  -  1C 

SURFACE  -  3C 

ORAINAGE  -  1C 

S»FETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJUSTED  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


NOW   6-10 


40.1 '  BEGINNING  NILE  POST 
6.5  LENGTH 
37  YEAR  BUILT 
65  YEAR  IMPROVEC 
24  SURFACE  HIDTh 
26  ROACkAY  UCTF 
RfS  SURFACE  TYPE 
461  ADT 
69  DHV 
455  SERVICE  VGLUME 
0  FCUNCATICN  -  10 
13  SURFACE  -  30 
7  DRAINAGE  -  10 
3  SAFETY  -  2C 
28  CAPACITY  -  2C 
51  SUFFICIENCY  RATING 
56  ADJLSTEC  RAT  ING 
3.19  DEFICIENT  MLEACE 
2  PROPOSED  IMPROVEMENT 
733  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURE  (000) 
NOW  TIME  OF  IMPROVEMENT 


53 


FAP   ROUTE        36  8  SPU 
SHEET      I     OF     I 


. 


RURAL   F.A.    PRIMARY   ROUTE  36 
Estimated   Cost    of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 

E 
S 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 
MILES 


CONSTRUCTION   SCHEDULE  (Ytart) 


NOW 


6,962 


33.3 


6,962 


33.3 


563 


4.9 


I  -5 


7,525 


38.2 


77 


17 


7,542 
38.2 


6-10 


115 
T7T 


11-15 


115 


2.7 


115 


2.7 


115 


2.7 


16-20 


~W 


30 


30 


GRAND 
TOTAL 

6,962 
33.3 


6,962 


33.3 


563 


4.9 
TT5" 


115 


2.7 


7,640 


40.9 
47 


47 


7,687 
40.9 


53  A 


URBAN  F.A.    PRIMARY   ROUTE  36 
Estimated   Cost    of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost    to  nearest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 

W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Y«ar$) 


NOW 


94 


0.2 


94 


0.2 


I  -5 


94 


0.2 


94 


0.2 


6-10 


-15 


16-20 


GRAND 
TOTAL 


94 


0.2 


94 


0.2 


94 


0.2 


94 


0.2 


53  B 


c 


BEGINNING    CUE    FCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    klOTF 

ROAOMY    V.ICTF 

SURFACE    TYPE 

AOT 

DHV 

SERVICE  VCLLNE 

FCUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  10 

SAFETY  -  20 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJLSTEC  RATING 

OEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  MILE  POST. 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  WIDTH 
ROAChAY  hICTF 
SURFACE  TYPE 
AOT 
DHV 
366   SERVICE  VOLUME 
S  FCUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  3C 
78  SUFFICIENCY  RATING 
80  AOJLSTEC  RAT ING 
73  DEFICIENT  MLEACE 
SURF  PROPOSED  IMPROVEMENT 
335  COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


r 


& 


s?. 


\ 


L 


r 


54 


FAP     ROUTE    NO    37 
SHEET      I    OF      I 


RURAL  F.A.    PRIMARY  ROUTE  37 
Estimated   Cost    of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntar«st      ♦iOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 

W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


5,178 


19.8 


5,178 


19.8 


6,655 


46.9 


11,833 


66.7 


1,319 


1,319 


13,152 


66.7 


I  -5 


261 


9.6 


261 


9.6 


261 


9.6 


231 


9.6 


6-10 


11-15 


881 


20.8 


6-20 


881 


20.8 


881 


20.8 


881 


20.8 


GRAND 
TOTAL 


5,439 
29.4 


5,439 
29.4 


6,655 
46.9 


881 


20.8 


881 


20.8 


12,975 


97.1 


1,319 


1,319 


14,294 


97.1 


54  A 


BEGINNING  PILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVED 

SURFACE  WIDTF 

ROACV.AY  hlOTF 

SURFACE  TYPE 

ADT 

OHV 

SERVICE    VCLLPE 

FOUNCATICN    -    10 
SURFACE    -    3C 
DRAINAGE    -    1C 
SAFE1Y    -    2C 
CAPACITY    -    3C 
SUFFICIENCY    RATING 
AOJLSTED    RATING 
DEFICIENT    MLEACE 
PROPOSED    IMPROVEMENT 
COST    OF    ROADWAY    (000) 
COST    OF    STRUCTURE    (000) 
TIME    OF    IMPROVEMENT 


BEGINNING    MLE    PCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    MCTF 

ROAtkAY    hlCTe 

SURFACE    TYPE 

AOT 

OHV 

SERVICE  VOLUME 

FCUNCATICN  -  1C 

SURFACE  -  3C 

ORAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  2C 

SUFFICIENCY  SATING 

AOJUSTEO  RATING 

DEFICIENT  MLEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


">  CO 

1.9 

8.2 

19.7 

31.7 

37.2 

46.0 

52.2 

56.2 

55.1 

70.5 

73.2 

75.4 

BEGINNING  MLE  POST 

1.9 

6.3 

11.4 

12. C 

5.4 

E.7 

6.1 

4.0 

2.8 

11.3 

2.7 

2.1 

0.7 

LENGTH 

60 

60 

63 

62 

56 

57 

57 

36 

36 

34 

34 

34 

U 

Y^AR  BUILT 

64 

64 

64 

71 

64 

64 

64 

66 

66 

34 

34 

58 

R 

Y£AR  IMPROVEC 

24 

24 

24 

3C 

24 

24 

24 

28 

30 

22 

22 

22 

8 

!URFACE  WICTF 

40 

40 

42 

3C 

34 

32 

32 

28 

36 

26 

26 

26 

A 

ICACkAY  tilCTF 

BST 

EST 

BST 

PCS 

BST 

EST 

BST 

RPS 

RMS 

Rl"  S 

RfS 

RMS 

N 

SURFACE  TYPE 

US 

117 

116 

116 

116 

123 

159 

185 

244 

62C 

750 

1290 

AOT 

18 

18 

18 

18 

18 

19 

25 

21 

39 

99 

126 

206 

[>HV 

793 

510 

560 

352 

560 

560 

510 

349 

520 

324 

442 

367 

SERVICE  VOLUNE 

0 
8 

C 
8 

C 
9 

7 
27 

0 
IC 

0 

0 

7 

9 

0 

0 

0 

:CUNCATICN  -  10 

1  C 

10 

26 

27 

12 

11 

13 

■  URFACE  -  30 

10 

1C 

10 

10 

10 

IC 

10 

10 

IC 

7 

9 

9 

URAINAGE  -  10 

20 

3 

5 

5 

5 

8 

2 

2 

20 

1 

1 

2 

SAFETY  -  2C 

30 

29 

30 

25 

3C 

29 

29 

29 

29 

25 

26 

22 

CAPAC ITY  -  3C 

68 

50 

54 

78 

55 

57 

51 

74 

95 

45 

47 

46 

SUFFICIENCY  SATING 

81 

65 

69 

88 

70 

71 

63 

63 

56 

47 

48 

43 

AOJLSTEC  RATING 

.63 

3.15 

5.25 

2.65 

2.45 

3.77 

3.02 

1.05 

.  14 

6.23 

1.44 

1.17 

DEFICIENT  MLEACE 

SURF 
80 

1-5 

2 

889 

NOW 

SURF 
485 

6-10 

SURF 
500 

6-10 

SURF 
145 

NOW 

2 
1241 

NOW 

2 

694 

NOW 

SURF 

170 

6-10 

SURF 
120 

6-10 

2 

1414 

186 

NOW 

2W 
321 
754 
NOW 

2W 
300 
54 
NOW 

2 
201 

1-5 

PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 
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FAP    ROUTE  NO    38  8  42 
SHEET      !     OF    I 


RURAL   F.A.    PRIMARY  ROUTE  38 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 
L 
A 
N 

E 
S 

CONSTRUCTION  SCHEDULE  (Ytar») 

GRAND 
TOTAL 

NOW 

1-5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

1,562 

1,562 

MILES 

3.6 

3.6 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

1,562 

1,562 

MILES 

3.6 

3.6 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

!    SUB-TOTAL 
RESURFACING 

W/ 

COST 

MILES 

TOTAL 
ROADWAY 

w 

COST 

1,562 

1,562 

MILES 

3.6 

3.6 

STRUCTURES 

2 

COST 

790 

790 

4 

COST 

TOTAL  STRUCTURES 

i 

COST 

790 

790 

GRAND   TOTAL 

m 

COST 

2,352 

2,352 

MILES 

3.6 

3.6  1 

[ 


55  A 


URBAN   F.A.    PRIMARY  ROUTE  38 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  nearest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


No. 

L 
A 
N 

E 
S 


CONSTRUCTION  SCHEDULE  (Y«art) 


NOW 


I  -5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


COST 


618 


COMPLETE 
RECONSTRUCTION 


MILES 


0.9 


COST 


MILES 


COST 


MILES 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


618 


MILES 


0.9 


MAJOR 
WIDENING 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


618 


0.9 


618 


0.9 


SUB-TOTAL 
RESURFACING 


COST 


MILES 


TOTAL 
ROADWAY 


COST 


618 


MILES 


JLi 


618 


0.9 


STRUCTURES 


COST 


COST 


TOTAL  STRUCTURES  W/i  COST 


GRAND   TOTAL 


COST 


618 


MILES 


0.9 


618 


0.9 


55  B 


RURAL   F.A.   PRIMARY  ROUTE  42 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost    to  ntarett      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 

TOTAL 
ROADWAY 


No. 
L 
A 
N 

E 
S 


COST 


MILES 


COST 


MILES 


COST 


2 

w 


4 


STRUCTURES 


TOTAL  STRUCTURES  W/t  COST 


GRAND   TOTAL 


MILES 


COST 


ULES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


4    COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


4.238 


32,4 


4,238 


32.4 


621 


4.8 


145 


5.4 


145 


5.4 


5,004 


42.6 


ML 


ML 


5,998 


42.6 


1-5 


80 


1.9 


80 


1.9 


80 


1.9 


m. 


J_^. 


6-10 


11-15 


1,275 


30.2 


1  ,275 


30.2 


1,275 


30.2 


1,275 


■30.2 


16-20 


GRAND 
TOTAL 


4,238 


32.4 


4,238 
32.4 


621 


4.8 


1,500 


37.5 


1,500 


37.5 


6,359 


74.7 


994 


_9_9A 


7.353 
74.7  I 


r 


55  C 


r 
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URBAN   F.A.    PRIMARY  ROUTE  42 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarest      $IOOQ 


TYPE  OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


No. 

L 
A 
N 
E 
S 


2 
W 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytart) 


NOW 


-5 


201 


0_J_ 


201 


0.7 


6-10 


M-15 


16-20 


GRAND 
TOTAL 


2Q1 


0.7 


201 


_£LZ_ 


SUB -TOTAL 
RESURFACING 


COST 


MILES 


TOTAL 
ROADWAY 


COST 


MILES 


201 


0.7 


201 


0.7 


STRUCTURES 


2     COST 


4    COST 


TOTAL  STRUCTURES  '//A  COST 


GRAND   TOTAL 


COST 


MILES 


201 


0.7 


201 


0.7 


55  D 


r 


BEGINNING  MIE  FOST 

LENGTH 

YEAR  BUILT 

YEAR  improve: 

SURFACE  h ICTh 

ROACkAY  WICTF 

SURFACE  TYPE 

AOT 

DHV 

SERVICE  VOILHE 

FOUNCATICN  -  LO 

SURFACE  -  3C 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTEC  RAT ING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  KILE  POST. 

LENGTH 

YEAR  BUILT 

YEAR  IMPROVEC 

SURFACE  WIDTH 

ROACkAY  WICTF 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VOLUME 

FCUNCATICN  -  10 

SURFACE  -  20 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPAC ITY  -  2C 

SUFFICIENCY  RATING 

AOJLSTEC  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


56 


FAP     ROUTE     "J  :     43 
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RURAL   F.A.    PRIMARY   ROUTE  43 
Estimated  Cost   of    Reconstructing    to   Present    Standards 

1973    Unit    Pricts  -    Cost    to  ntar««t      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ymn) 

GRAND 
TOTAL 

NOW 

1  -5 

S-IO 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

470 

■ 

470 

MILES 

1.1 

1.1 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

470 

470 

MILES 

1.1 

1.1 

MAJOR 
WIDENING 

2 

W 

COST 

1,437 

1,437 

MILES 

13.0 

13.0 

RESURFACING 

2 

COST 

320 

870 

1,190 

MILES 

7.5 

20.3 

27.8 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

7/// 

1 

COST 

320 

870 

1,190 

MILES 

7.5 

20.3 

27.8 

TOTAL 
ROADWAY 

1 

COST 

1,907 

320 

870 

3,097 

MILES 

14.1 

7.5 

20.3 

41.9 

STRUCTURES 

2 

COST 

91 

91 

4 

COST 

TOTAL  STRUCTURES 

?//A 

COST 

91 

91 

GRAND   TOTAL 

1 

COST 

1,998 

320 

870 

3,188 

MILES 

14.1 

7.5 

20.3 

41.9 

56  A 


URBAN   F.A.    PRIMARY  ROUTE  43 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


CONSTRUCTION   SCHEDULE  (Ytar.) 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


GRAND 
TOTAL 


56  B 


[ 


— "" 


occos"1 


fcS>N    C° 


1 


BEGINNING    CUE    POST 

LENGTH 

YEAR    BUILT 

YEAR    IMPROVEC 

SURFACE    WIDTH 

ROACUAY    klCTF 

SURFACE    TYPE 

AOT 

OHV 

SERVICE  VCLLPE 

FOUNOATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  2C 

SUFFICIENCY  RATING 

ACJISTEO  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


BEGINNING  CHE  FCST 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  MCTH 
ROACkAY  w ICT  H 
SURFACE  TYPE 
ADT 
OHV 

SERVICE  VCLLNE 
FOUNDATICN  -  10 
SURFACE  -  2C 
0P4INAG6  -  1C 
SAFETY  -  2C 
CAPACITY  -  2C 
SUFFICIENCY  HTING 
ADJLSTEO  RATING 
.45  DEFICIENT  NIlEiCE 

2W  PROPOSED  IMPROVEMENT 
533  COST  OF  ROADWAY  (000) 

44  COST  OF  STRUCTURE  (000) 
NOW  TIME  OF  IMPROVEMENT 


1 


57 


FAP     ROUTE    NO 
SHEET      I     OF    I 


45 


RURAL   F.A.    PRIMARY  ROUTE  45 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prict«  -    Cost   to  ntarest      ♦lOOO 


TYPE  OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


No. 
L 
A 

N 

E 
S 


COST 


MILES 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION   SCHEDULE  (Ytan) 


NOW 


4,291 


20.5 


4,291 


20.5 


7,211 


46.8 


300 


2JL 


300 


-5 


JJL 


11,802 


74.3 


811 


811 


12.613 


74.3 


6-IO 


57  A 


11-15 


25. 


0.6 


25 


JLfi. 


25 


j£L£_ 


25 


JL£ 


16-20 


-25JL 


.5^9. 


250 


_5^ 


250 


il. 


250 


Jul. 


GRAND 
TOTAL 


4,291 


20.5 


4,291 


20.5 


7,211 


46.8 


_5ZL 


13.5 


575 


13.5 


12.077 


8Q.8 


811 


811 


12.888 


80.8 


L 


[ 


URBAN  F.A.    PRIMARY  ROUTE  45 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  nearest      tlOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No. 
L 
A 
N 

E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Years) 


NOW 


234 


_CL5_ 


234 


IL5_ 


234 


0.5 


234 


0.5 


-5 


26 


0.6 


26 


0.6 


26 


0.6 


26 


0.6 


6-IO 


1-15 


16-20 


0.1 


0.1 


0.1 


0.1 


GRAND 
TOTAL 


22L 


AJl 


22L 
SLSl 


30 


0.7 


30 


0.7 


264 


1.2 


264 


_L1. 


57  B 


BEGINNING  PILE  FCST 
LENGTH- 
YEAR  BUILT 
YEAR  IMPBQVfC 
SURFACE  HICTH 
ROACMY  hICTF 
SURFACE  TYPE 
AOT 
OHV 

SERVICE  VCLlfE 
FOUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  30 
SUFFICIENCY  RATING 
ADJUSTED  RATING 
DEFICIENT  MLEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


77.1  BEGINNING  CUE  pcst 
0.7  LENGTH 

YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  M  C  TF 
ROAEV.AY  K  ICT  F 
SURFACE  TYPE 
ADT 
OHV 

SERVICE  VCLICE 
FOUNCAT  ICN  -  10 
SURFACE  -  30 
DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  FATING 
ACJLSTEO  RATING 
0EFICI6NT  MLEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


BEGINNING  HUE  PCST 

C.C 

LENGTH 

5.9 

YEAR  BUILT 

45 

YFAR  IMPFOVEC 

49 

SURFACE  hICTF 

20 

R0AC1.AY  W1CTH 

26 

SURFACE  TYPE 

P"S 

ADT 

115<. 

DHV 

167 

SERVICE  VCLLCE 

5C1 

FOUNCATICN  -  10 

3 

SURFACE  -  3C 

16 

DRAINAGE  -  1C 

8 

SAFETY  -  20 

9 

CAPACITY  -  3C 

25 

SUFFICIENCY  RATING 

61 

ADJLSTEC  RATING 

59 

DEFICIENT  MLEACE 

2.33 

PROPOSED  IMPROVEMENT 

2W 

COST  OF  ROADWAY  (000) 

701 

COST  OF  STRUCTURE  (000) 

_ 

TIME  OF  IMPROVEMENT 

NOW 

L 


58 
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RURAL   F.A.    PRIMARY  ROUTE  46 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntartst      tlOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytar») 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

1,363 

1,363 

MILES 

8.2 

8.2 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

1,363 

1,363 

MILES 

8.2 

8.2 

MAJOR 
WIDENING 

2 
W 

COST 

2,249 

2,249 

MILES 

33.3 

33.3 

RESURFACING 

2 

COST 

744 

653 

14 

1,411 

MILES 

17.7 

15.2 

.3 

33.2 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'////. 
1 

COST 

744 

653 

14 

1,411 

MILES 

17.7 

15.2 

.3 

33.2 

TOTAL 
ROADWAY 

1 

COST 

3,612 

744 

653 

14 

5,023 

MILES 

41.5 

17.7 

15.2 

.3 

74.7 

STRUCTURES 

2 

COST 

66 

66 

4 

COST 

TOTAL  STRUCTURES 

W 

COST 

66 

66 

GRAND   TOTAL 

i 

COST 

3.678 

744 

653 

14 

5.089 

MILES 

41.5 

17.7 

15.2 

.3 

74.7 

58  A 


RURAL   F.A.   PRIMARY  ROUTE  47 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntar«st     ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

701 

701 

MILES 

5.9 

5.9 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB-TOTAL 
RESURFACING 

I 

COST 

MILES 

TOTAL 
ROADWAY 

COST 

701 

701 

MILES 

5.9 

5.9 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

w 

COST 

GRAND   TOTAL 

m 

COST 

701 

701   | 

MILES 

5.9 

5.9 

58  B 


^  « 


BEGINNING  PILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  IMPRCVEC 

SURFACE  HICTF 

ROACkAY  WIDTH 

SURFACE  TYPE 

AOT 

DHV 

SERVICE    VOLLKE 

FGUNCATICN    -    10 

SURFACE    -    3C 

DRAINAGE    -    1C 

SAFETY    -    20 

CAPACITY    -    3C 

SUFFICIENCY    RATING 

AOJLSTED    RATING 

DEFICIENT    MLEACE 

PROPOSED    IMPROVEMENT 

COST   OF    ROADWAY    (000) 

COST   OF   STRUCTURE    (000) 

TIME    OF    IMPROVEMENT 


0.0 

0.5 

1   C.9 

1.  1 

1.0 

1.3 

6.7  V 

11.6 

18. 3V 

22.7 

26.4 

29.5 

C.5 

C.4 

C.l 

0.  1 

0.2 

5.4 

4.8 

6.6 

4.3 

3.6 

3.1 

C.3 

U 

N 

u 

7C 

70 

41 

45 

54 

63 

63 

63 

U 

R 

0 

R 

7C 

70 

41 

45 

54 

63 

63 

63 

N 

B 

N 

B 

40 

40 

20 

20 

24 

2e 

26 

28 

D 

C 

A 

E 

A 

4C 

40 

24 

24 

24 

28 

28 

28 

E 

c 

N 

X 

N 

RPS 

RMS 

FMS 

RMS 

RMS 

PPS 

PCS 

PMS 

R 

N 

I 

2816 

1783 

IC79 

385 

267 

215 

196 

224 

S 

S 

394 

249 

151 

53 

37 

3C 

27 

31 

T 

T 

34C 

134 

390 

377 

494 

353 

332 

579 

R 

E 

8 

8 

0 

0 

4 

9 

9 

10 

U 

N 

24 

24 

14 

14 

16 

27 

27 

27 

C 

T 

10 

1C 

8 

9 

10 

10 

1C 

10 

T 

20 

1 

3 

3 

3 

1 

6 

3 

I 

13 

2 

24 

28 

29 

2S 

29 

29 

C 

75 

45 

49 

54 

62 

76 

81 

79 

N 

68 

40 

47 

60 

70 

83 

87 

e5 

.C4 

.  15 

2.78 

2.23 

2.52 

1.C5 

.69 

.65 

2 

2 

SURF 

SURF 

SURF 

2W 

2W 

2W 

SURF 

SURF 

SURF 

376 

330 

4 

4 

8 

693 

511 

712 

185 

155 

133 

- 

- 

- 

- 

- 

94 

70 

20 

- 

- 

- 

1-5 

NOW 

11-15 

11-15 

11-15 

NOW 

NOW 

NOW 

6-10 

6-10 

6-10 

BEGINNING    MLE    PCST 

LENGTH 

YEAR    BUILT 

YEAR    IMPBOVEC 

SURFACE    V.ICTH 

ROABhAY    WICTF 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VOLUME 

FOUNCATICf*  -  1C 

SURFACE  -  3C 

DRAINAGE  -  10 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTEC  RATING 

DEFICIENT  MLEACE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


36 

u 

36 

36 

59 

59 

53 

U 

73 

R 

62 

46 

59 

59 

53 

R 

40 

B 

26 

2C 

24 

24 

24 

e 

40 

A 

26 

24 

24 

24 

28 

A 

PCS 

N 

RMS 

Rfi 

Pf, 

fV  S 

RMS 

N 

2325 

1197 

1061 

849 

£24 

878 

302 

155 

137 

no 

107 

114 

828 

526 

22C 

22C 

333 

586 

5 

C 

0 

2 

2 

5 

18 

17 

12 

17 

16 

17 

6 

7 

8 

10 

8 

8 

20 

4 

1 

4 

4 

5 

25 

26 

21 

23 

25 

27 

74 

54 

42 

56 

55 

62 

68 

52 

41 

56 

55 

62 

.C2 

1.11 

<:.20 

3.C2 

1.12 

4.05 

2 

2 

2W 

2W 

2W 

2W 

2W 

2W 

22 

22 

296 

610 

1107 

400 

1206 

116 

NOW 


NOW 


NOW 


NOW 


59 
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RURAL  F.A.    PRIMARY  ROUTE  48 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prict«  -    Cost    to  ntarast      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


CONSTRUCTION  SCHEDULE  (Y*ar«) 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB-TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 
TOTAL  STRUCTURES 


GRAND   TOTAL 


GRAND 

TOTAL 


r 


59  A 


URBAN   F.A.    PRIMARY  ROUTE  48 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prists  -    Cost    to  ntarsst      41000 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND    TOTAL 


59  B 


RURAL   F.A.    PRIMARY  ROUTE  49 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prictt  -    Cost    to  ntarttt      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


CONSTRUCTION  SCHEDULE  (Ytart) 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 

STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


GRAND 
TOTAL 


r 


r 


59  C 


URBAN   F.A.    PRIMARY   ROUTE  49 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost    to  nearest      41000 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y«art) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

22 

22 

MILES 

0.1 

0.1 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

9 
I 

COST 

22 

22 

MILES 

0.1 

0.1 

MAJOR 
WIDENING 

2 
W 

COST 

116 

116 

MILES 

0.7 

0.7 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

MILES 

TOTAL 
ROADWAY 

COST 

138 

138 

MILES 

0.8 

0.8 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

m 

COST 

138 

138 

MILES 

0.8 

0.8 

59   D 


BEGINNING  MLE  FCST 
LENGTH 
YEAR  BUILT 
YFAS  IPPRTVEC 
SURFACE  MCTF 
ROACkAY  kICTF 
SURFACE  TYPE 
ADT 
OHV 

SERVICE  VCLLNE 
FCUNCAT 1 C  N  -  K 
SURFACE  -  2C 
DRAINAGE  -  1C 
SAFETY  -  2C 
CAPACITY  -  3C 
SUFFICIENCY  FATING 
ADJLSTEO  RAT  ING 
DEFICIENT  MILEAGE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 
MADISON 


?e  .9 

3.0 


AmsterdO<n 


BELGRADE 


BEGINNING  PILE  FCST 

LENGTH 

YEAR  BUILT 

YEAR  IMFROVEC 

SURFACE  WICTH 

ROACVAY  MCTH 

SURFACE  TYPE 

ADT 

DHV 

SERVICE  VCLLPE 

FOUNCATICN  -  10 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

AOJLSTEO  RATING 

DEFICIENT  MILEAGE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


66.3  BEGINNING  NILE 
2.:  LENGTH 
L   Y!OR  BUILT 
R   YiAR  IMPROVEC 
SURFACE  WIDTH 
FCACIiAY  WICTH 
N   SURFACE  TYPE 
iOJ 
DHV 

SERVICE  >'OLLHE 
-CUNCATK.N  -  10 

URFACE  -  30 
URAINAGE  -  10 
SAFETY  -  2C 
CA  'ACITY  -  3C 
SUFFICIENCY  FATING 
ADJISTEC  RATING 
DEFICIENT  MLEACE 
4  PROPOSED  IMPROVEMENT 
734  COST  OF  ROADWAY  (000) 

-  COST  OF  STRUCTURE  (000) 
-15  TIME  OF  IMPROVEMENT 


FAP     ROUTE 
SHEET      I     OF 


50 


El 


RURAL   F.A.    PRIMARY  ROUTE  50 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Priest  -    Cost   to  ntarost      ♦  lOOO 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytars) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

2,821 

2,821 

MILES 

9.6 

9.6 

3 

4 

COST 

MILES 

COST 

14.985 

2,500 

17,485 

MILES 

38.1 

8.1 

46.2 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

17,806 

2,500 

20,306 

MILES 

47.7 

8.1 

55.8 

MAJOR 
WIDENING 

2 
W 

COST 

2,441 

2,441 

MILES 

16.7 

16.7 

RESURFACING 

2 

COST 

696 

80 

776 

MILES 

20.4 

1.9 

22.3 

3 

COST 

MILES 

4 

COST 

8 

8 

MILES 

.1 

.  1 

SUB -TOTAL 
RESURFACING 

£ 

COST 

704 

80 

784 

MILES 

20.5 

1.9 

22.4 

TOTAL 
ROADWAY 

§ 

COST 

20,247 

3,204 

80 

23,531   ! 

MILES 

64.4 

28.6 

1.9 

94.9 

STRUCTURES 

2 

COST 

95 

95 

4 

COST 

863 

156 

1.019 

TOTAL  STRUCTURES 

W 

COST 

863 

156 

95 

1.114 

GRAND   TOTAL 

1 

COST 

21,110 

3,360 

175 

24,645 

MILES 

64.4 

28.6 

1.9 

94.9 

60  A 


URBAN  F.A.    PRIMARY  ROUTE  50 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntartst      4IOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION   SCHEDULE  (Ytar») 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

734 

734 

MILES 

2.5 

2.5 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

734 

734 

MILES 

2.5 

2.5 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

171 

171 

MILES 

0.5 

0.5 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

'//// 
l 

COST 

171 

171 

MILES 

0.5 

0.5 

TOTAL 
ROADWAY 

I 

COST 

171 

734 

905 

MILES 

0.5 

2.5 

3.0 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

1 

COST 

171 

734 

905 

MILES 

0.5 

2.5 

3.0 

60  B 


r 

L 


N 


BEGINNING  MILE  PCST 

CO 

3.3 

8.3 

9.C 

18. T 

27.2 

27.5 

32.5 

38.4 

49.2 

59.9 

64.3 

LENGTH 

3.3 

5.0 

0.7 

9.6 

8.4 

0.3 

5.0 

5.8 

10.7 

1C.6 

4.4 

6.7 

YEAR  BUILT 

60 

60 

60 

59 

59 

I 

58 

58 

57 

56 

55 

55 

YEAR  IMPRCVFC 

61 

61 

61 

59 

59 

R 

58 

58 

57 

56 

55 

55 

SURFACE  WICTF 

30 

30 

30 

26 

28 

e 

28 

28 

26 

25 

25 

25 

ROADWAY  WIOTH 

30 

3C 

30 

28 

28 

A 

32 

32 

30 

25 

25 

25 

SURFACE  TYPE 

PNS 

PMS 

pus 

PPS 

PKS 

N 

bst 

8ST 

BST 

EST 

BST 

BST 

AOT 

297 

23C 

188 

171 

173 

224 

190 

204 

293 

349 

522 

DHV 

41 

32 

26 

24 

24 

31 

26 

28 

41 

48 

73 

SERVICE  VCLL»E 

655 

463 

7C2 

37  1 

342 

580 

428 

565 

400 

377 

5C8 

FOUNCAT1CN  -  IC 

8 

8 

9 

4 

4 

5 

4 

C 

0 

4 

3 

SURFACE  -  3C 

25 

24 

25 

17 

20 

18 

16 

12 

15 

16 

17 

DRAINAGE  -  IC 

10 

10 

10 

IC 

10 

10 

IC 

10 

10 

10 

10 

SAFETY  -  2C 

3 
29 

4 

20 

3 
29 

3 

29 

8 
29 

3 
29 

6 
29 

4 
26 

4 
28 

20 

CAPACITY  -  3C 

29 

29 

28 

SUFFICIENCY  PMING 

15 

75 

93 

63 

66 

70 

62 

57 

57 

64 

78 

AOJISTED  RAT ING 

81 

82 

96 

74 

77 

78 

72 

67 

65 

7C 

80 

OEF1C16NT  PILEACE 

.83 

1.25 

.C5 

3.  57 

2.E7 

1.51 

2.21 

4.63 

4.57 

1.59 

1.48 

PROPOSED  IMPROVEMENT 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

SURF 

2W 

2 

COST  OF  ROADWAY  (000) 

142 

215 

30 

413 

228 

8 

135 

224 

393 

285 

405 

629 

COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


1-5 


1-5   6-10 


NOW 


61 


NOW 


NOW 


BEGINNING  PILE  POST. 
LENGTH 
YEAR  BUILT 
YEAR  IMPROVEC 
SURFACE  WIDTH 
ROACkAY  kICTH 
SURFACE  TYPE 
AOT 
DHV 

SERVICE  VOLUKE 
FCUNCATICN  -  10 
SURFACE  -  30 
DRAINAGE  -  10 
SAFETY  -  2C 
CAPACITY  -  2C 
SUFFICIENCY  SATING 
AOJLSTEO  RAT ING 
DEFICIENT  MLEACE 
2W  PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
NOW   TIME  OF  IMPROVEMENT 


FAP  ROUTE 
SHEET   I  OF 


51 


RURAL   F.A.    PRIMARY   ROUTE  51 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  nearest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


CONSTRUCTION  SCHEDULE  (Y«ar«) 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


GRAND 
TOTAL 


r 


r 


61   A 


URBAN   F.A.    PRIMARY  ROUTE  51 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prices  -    Cost   to  ntarest      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 
L 

A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytars) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 
MILES 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 

MILES 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

8 

8 

MILES 

0.3 

0.3 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

I 

COST 

8 

8 

MILES 

0.3 

0.3 

TOTAL 
ROADWAY 

1 

COST 

8 

8 

MILES 

0.3 

0.3 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/> 

COST 

GRAND   TOTAL 

I 

COST 

8 

8 

MILES 

0.3 

0.3 

61   B 


BEGINNING  PILE  FCST 

LFNGTI- 

VF4R  PUUT 

YEAR  I^FFGVEC 

SURFACE  UIC7F 

R^ACMY  »1CTE 

SURF4CE  TYPE 

AOT 

DhV 

SERVICE  VCLLCE 

ECU 


1.3 
5.8 

u 

R 


20 

24 
RMS 
977 
127 
2C1 


15.9 
2.9 

48 


2C 
24 

Rfs 

972 
126 
4CC 


18 
12.7 


20 
2* 
RVS 
928 
120 
4C0 


21.5 

C.4 
L 


32.0 

2.  1 

48 

48 

20 

2h 

kt>  S 

837 

108 

239 


6.2 

48 

48 

24 

28 

6ST 

871 

113 

327 


4.6 

56 

56 

3C 

?0 

8ST 

914 

118 

391 


45.4 

C.  t 
I 


30 
30 

esT 

856 
111 
C12 


BEGINNING  KILE  FCST 

LENGTh 

YEAR  BUILT 

YEAR  IMFROVEC 

SURFACE  WICTF 

ROACVAY  HCTF 

SURFACE  TYPE 

ACT 

DHV 

SERVICE  VCILCE 

F0UNCAT1CN  -  1C 

SURFACE  -  30 

DRAINAGE  -  1C 

SAFETY  -  2C 

CAPACITY  -  3C 

SUFFICIENCY  RATING 

ADJLSTED  RAT 1NG 

DEFICIENT  HLEAOE 

PROPOSED  IMPROVEMENT 

COST  OF  ROADWAY  (000) 

COST  OF  STRUCTURE  (000) 

TIME  OF  IMPROVEMENT 


FAP    ROUTE    NO   52  8  53 
SHEET      I     OF    I 


r 


RURAL   F.A.    PRIMARY   ROUTE  52 
Estimated  Cost   of    Reconstructing    to   Present    Standards 
1973    Unit    Prices  -    Cost   to  nsarsst     $1000 


TYPE    OF 
CONSTRUCTION 


No. 

L 
A 
N 
E 
S 


CONSTRUCTION  SCHEDULE  (Ytors) 


NOW 


-5 


6-10 


11-15 


16-20 


GRAND 
TOTAL 


COST 


12.68:3 


COMPLETE 
RECONSTRUCTION 


MILES 


41.4 


COST 


MILES 


COST 


MILES 


2.283 


JLi 


12,683 


41.4 


2,283 


3.5 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


COST 


14,966 


MILES 


44.9 


14,966 


44.9 


MAJOR 
WIDENING 


COST 


MILES 


RESURFACING 


COST 


MILES 


COST 


MILES 


COST 


MILES 


SUB -TOTAL 
RESURFACING 

TOTAL 
ROADWAY 

STRUCTURES 


COST 


MILES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


COST 


14,966 


MILES 


44.9 


2     COST 


157 


4    COST 


198 


COST 


355 


COST 


15.321 


MILES 


44.9 


14,966 


44.9 


157 


198 


355 


15,321 


44.9 


62  A 


1 


RURAL   F.A.    PRIMARY  ROUTE  53 
Estimated   Cost   of    Reconstructing    to   Present    Standards 

1973    Unit    Pricts  -    Cost   to  n«ar«st      tlOOO 


TYPE  OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


No. 
L 
A 
N 

E 
S 


COST 


MILES 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Ytar») 


NOW 


2.728 


8.7 


2,728 


8.7 


4,765 


COST 


MILES 


COST 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


COST 


COST 


COST 


MILES 


29,1 


-5 


7,493 


37.8 


557 


557 


8,050 


37.8 


6-10 


li-15 


16-20 


GRAND 
TOTAL 


2,728 


8.7 


2,728 


8.7 


4,765 


29.1 


7,493 


37.8 


~55T 


557 


8,050 


37.8 


62  B 


URBAN  F.A.    PRIMARY  ROUTE  53 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prict»  -    Cost    to  ntartst      ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

3,318 

3,318 

MILES 

5.8 

5  8 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

w 

1 

COST 

3,318 

3,318 

MILES 

5.8 

5.8 

MAJOR 
WIDENING 

2 
W 

COST 

418 

418 

MILES 

1.2 

1.2 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

}///. 

COST 

MILES 

TOTAL 
ROADWAY 

i 

COST 

418 

3,318 

3,736 

MILES 

1.2 

5.8 

7.0 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

m 

COST 

418 

3,318 

3,736 

MILES 

1.2 

5.8 

7.0 

62  C 


J 
.1 

,1 
J 

J 
J 
J 
1 
j 
,1 


o 


o 

>- 


BEGICMNG  MILE  PCST 

LENGTH 

YEAR  BUILT 

YEAR  1MFR0VEC 

SURFACE  hICTF 

HOADkAY  V.1CTF 

SURFACE  TYPE 

ACT 

DHV 

SERVICE  VCLCME 

FCUNCATICN  -  10 
SURFACE  -  3C 
DRAINAGE  -  K 
SAFETY  -  20 
CAPACITY  -  2C 
SUFFICIENCY  FATING 
AOJLSTEC  RATIN.G 
DEFICIENT  MLEACE 
PROPOSED  IMPROVEMENT 
COST  OF  ROADWAY  (000) 
COST  OF  STRUCTURE  (000) 
TIME  OF  IMPROVEMENT 


4.28    .61 
2W  SURF 

591    374 

NOW  11-15 


3.37 

2 

874 

NOW 


BEGINNING  NILE  FCST 

0.0 

0.7 

LENGTH 

C.7 

0.7 

YEAR  eulLT 

73 

67 

YEAR  INFRCVEC 

73 

67 

SURFACE  WICTF 

32 

-2 

ROAOfcAY  WIDTH 

22 

32 

SURFACE  TYPE 

FNS 

PMS 

ADT 

3750 

3750 

DHV 

337 

337 

SERVICE  VCLCE 

662 

696 

FCUNCATICN  -  1C 

5 

1C 

SURFACE  -  3C 

JO 

25 

DRAINAC  E  -  1C 

e 

10 

SAFETY  -  2C 

2C 

20 

CAPACITY  -  2C 

22 

23 

SUFFICIENCY  BATING 

75 

88 

AOJLSTEC  "AT [NG 

67 

83 

CEF  ICIENT  ?  RE  ACE 

.  16 

.04 

PROPOSED  IMPROVEMENT 

2 

2 

COST  OF  ROADWAY  (000) 

342 

525 

COST  OF  STRUCTURE  (000) 

- 

- 

TIME  OF  IMPROVEMENT 

1-5 

16-20 

1.5 
C.5 


2.0 
6.8 

U 

R 

E 


4 
87 


NOW 


4 
435 


4 

6007 

3900 

NOW 


63 


FAP     ROUTE    MO 
SHEET       I     OF     I 


54    &  55 


_     - 


RURAL   F.A.    PRIMARY  ROUTE  54 
Estimated  Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Prict»  -    Cost   to  n«arost      ♦lOOO 


TYPE    OF 
CONSTRUCTION 


COMPLETE 
RECONSTRUCTION 


SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 


MAJOR 
WIDENING 


RESURFACING 


SUB -TOTAL 
RESURFACING 


TOTAL 
ROADWAY 


STRUCTURES 


TOTAL  STRUCTURES 


GRAND   TOTAL 


No 

L 
A 
N 
E 
S 


2 
W 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


IILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


COST 


MILES 


CONSTRUCTION  SCHEDULE  (Y»ar») 


NOW 


874 


5.6 


2     COST 


4    COST 


COST 


COST 


MILES 


874 


5.6 


591 


9.1 


-5 


1,465 


14.7 


1,465 


14.7 


6-10 


11-15 


16-20 


374 


8.7 


374 


8.7 


374 


8.7 


374 


8.7 


GRAND 
TOTAL 


874 
5.6 


874 
5.6 


591 


9.1 

374 
8.7 


374 


8.7 
1,839 


23.4 


1,839 


23.4 


63  A 


RURAL   F.A.   PRIMARY  ROUTE  55 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost    to  ntaro»t      tlOOO 


1 
1 
] 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Y*ar«) 

GRAND 
TOTAL 

NOW 

1  -5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

342 

525 

867 

MILES 

0.7 

0.7 

1.4 

3 

COST 

MILES 

4 

COST 

522 

522 

MILES 

0.6 

0.6 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

7/// 

1 

COST 

522 

342 

525 

1,389 

MILES 

0.6 

0.7 

0.7 

2.0 

MAJOR 
WIDENING 

2 

W 

COST 

MILES 

-"1 

RESURFACING 

2 

COST 

MILES 

3 

COST 

<■ 

MILES 

4 

COST 

MILES 

SUB -TOTAL 
RESURFACING 

I 

COST 

MILES 

TOTAL 
ROADWAY 

m 

COST 

522 

342 

525 

1,389 

MILES 

0.6 

0.7 

0.7 

2.0 

STRUCTURES 

2 

COST 

4 

COST 

TOTAL  STRUCTURES 

W/ 

COST 

GRAND   TOTAL 

1 

COST 

522 

342 

525 

1,389 

MILES 

0.6 

0.7 

0.7 

2.0 

I 
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URBAN   F.A.    PRIMARY   ROUTE  55 
Estimated   Cost   of    Reconstructing    to    Present    Standards 
1973    Unit    Pricts  -    Cost   to  ntarett     ♦lOOO 


TYPE    OF 
CONSTRUCTION 

No. 

L 
A 
N 
E 
S 

CONSTRUCTION  SCHEDULE  (Ytart) 

GRAND 
TOTAL 

NOW 

1-5 

6-10 

11-15 

16-20 

COMPLETE 
RECONSTRUCTION 

2 

COST 

"" 

MILES 

3 

COST 

MILES 

4 

COST 

6,007 

6,007 

MILES 

6.8 

6.8 

SUB -TOTAL 

COMPLETE 

RECONSTRUCTION 

1 

COST 



6,007 

6,007 

MILES 

6.8 

6.8 

MAJOR 
WIDENING 

2 
W 

COST 

MILES 

RESURFACING 

2 

COST 

MILES 

3 

COST 

MILES 

4 

COST 

MILES 

j    SUB-TOTAL 
RESURFACING 

7/// 

1 

COST 

MILES 

TOTAL 
ROADWAY 

1 

COST 

6,007 

6,007 

MILES 

6.8 

6.8 

STRUCTURES 

2 

COST 

4 

COST 

3.900 

3.900 

TOTAL  STRUCTURES 

W 

COST 

3.900 

3.900 

GRAND   TOTAL 

m 

COST 

9.907 

9.907 

MILES 

6.8 

6.8 
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